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REPORT 

OF  THE 

Board  or  Capitol  Managers 

OF  THE 

STATE  Or  COLORADO. 


Denver,  Colorado,  December  1,  1898. 
To  the  General  Assembly  of  the  State  of  Colorado : 

In  accordance  with  section  7  of  an  act  of  the  general  as- 
sembly of  the  state  of  Colorado,  entitled  "An  act  to  provide 
for  the  erection  and  completion  of  a  state  capitol  building  at 
the  city  of  Denver  and  creating  a  board  of  management  and 
supervision,''  the  board  of  capitol  managers  respectfully  presents 
the  following  report  of  its  transactions  since  December  1,  1896, 
the  date  of  its  last  report: 

The  eleventh  general  assembly,  by  an  act  approved  April 
12,  1897,  repealed  section  1  of  the  above  act  and  enacted  other 
provisions  pertaining  thereto  and  otherwise  altered  and  amended 
said  act. 

Among  other  provisions  it  created  a  new  board  of  capitol 
managers  for  the  purpose  of  supervising  and  directing  the  con- 
struction, completion  and  furnishing  of  the  state  capitol  build- 
ing, laying  out,  improving  and  ornamenting  the  grounds  thereof, 
and  assigning  to  its  care  and  control  the  building  and  grounds, 
the  members  of  said  board  to  serve  without  any  salary  or  com- 
pensation until  the  entire  completion  and  furnishing  of  said 
building. 

April  30,  1897,  the  new  board,  consisting  of  five  members 
appointed  by  the  aforesaid  act.  to  wit,  the  governor  of  the  state, 
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John  L.  Koutt,  Otto  Mears,  ('has.  J.  Hughes,  Jr.,  and  Job  A. 
Cooper,  proceeded  to  organize.  Chief  Justice  Hayt  administer- 
ing (he  oath  of  office.  Herman  Lueders  was  elected  secretary, 
and  James  Murdoch,  superintendent. 

June  1,  the  chairman  gave  notice  that  ex-Governor  John 
L.  Eoutt  had  tendered  his  resignation  as  a  member  of  the  board 
and  that  he  had  appointed  George  Tritch  to  fill  the  vacancy. 

June  30,  1898,  Superintendent  Murdoch  tendered  his  resig- 
nation, which  was  accepted. 

F.  E.  Edbrooke  was  appointed  architectural  adviser,  Oc- 
tober 3,  1898. 

Outside  of  the  routine  business  of  the  board,  the  following 
is  a  review  of  the  important  transactions: 

MARBLE. 

Under  the  provisions  of  the  act.  approved  March  31,  1897, 
appropriating  $89,500  to  be  used  for  the  purpose  of  finishing  the 
interior  marble  decorations  by  the  contractor,  according  to  the 
plans  and  designs  of  the  superintendent  of  the  building,  which 
action  of  the  general  assembly  was  probably  caused  through 
some  misconception,  said  plans  not  having  been  approved  by 
the  board,  the  latter,  on  June  30,  and  July  31,  1897,  awarded 
the  following  work  to  The  Denver  Onyx  and  Marble  Manufac- 
turing Company,  under  its  bid,  No.  14,  being  the  lowest  received 
for  Colorado  marble,  opened  February  1,  1891: 

Sec.    5.   All  marble  wainscoting;  basement  floor  $14,756  57 

Sec.    8.   All  marble  wainscoting,  third  floor   13,084  52 

Sec.  14.   All  marble  steps  and  thresholds   2,790  30 

Sec.    1.   All  marble  tiling,  basement  floor   18,720  00 

The  last  contract  is  now  $1,729.72  less  than  the  original  bid, 
the  reduction  being  based  upon  the  change  of  twelve-inch  square 
white  tiles  with  three-inch  square  black  dots  to  eight  by  six- 
teen-inch  plain  ashlar  tiles. 

The  foregoing,  in  addition  to  the  contracts  let  in  1894  and 
1895,  comprises  all  the  marble  work  contemplated,  with  the 
exception  of  the  stairwork  from  basement  to  second  floor;  the 
lining  of  the  dome  Avails,  first  to  second  floor,  as  shown  by  the 
plans  adopted  by  the  eleventh  general  assembly;  the  chang- 
ing of  iron  pedestals  on  twenty  columns  in  corridors,  first  floor, 
to  marble  pedestals,  and  for  four  bulletin  boards. 

Owing  to  the  slow  progress  of  the  wainscoting,  most  of 
which  was  contracted  for  three  years  ago,  and  the  uncertainty 
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as  lo  the  further  time  required  (o  complete  this  work,  Hie  board 
considered  ii  inexpediciii  lo  undertake  the  necessary  stone  cul 
1iu»-,  masonry  and  brick  work,  as  well  as  the  removal  of  the 
plaster  work  from  pilasters,  to  prepare  the  walls  of  the  dome 
for  the  marble  lining,  although  bids  for  this  part  of  the  work 
had  been  considered,  September  30,  1897,  and  the  lowest,  being 
from  Greenlee  &  Sons,  at  $648,  accepted. 

The  question  also  presented  itself,  considering  the  time  con- 
sumed in  the  completion  of  the  wainscoting,  whether  the  con- 
tractors would  be  able  to  furnish  sufficient  and  suitable  ma- 
terial for  the  lining  of  the  dome,  and  whether  they  had  the 
facilities  for  curving  the  slabs  as  required  in  this  contract. 

As  to  the  stair  work,  the  same  being  a  part  of  the  design 
to  complete  the  interior  of  the  dome,  it  was  questionable,  when 
the  contractors  would  be  in  a  position  to  furnish  treads  and 
risers  of  Colorado  marble,  of  the  dimensions  required,  as  it  had 
taken  them  four  years  since  the  letting  of  the  first  contract  for 
tiling  of  the  floors,  to  complete  this  work,  for  which  material 
only  eight  by  sixteen-inch  in  size  was  used. 

While  there  may  be  an  abundance  of  native  marble,  the 
board  has  learned  from  actual  experience  that,  in  order  to  fur- 
nish sufficient  material  of  the  character  desired,  the  contractors 
had  to  labor  under  many  difficulties,  owing  to  the  undeveloped 
condition  of  the  quarries,  and  although  five  years  have  elapsed 
since  the  question  of  finishing  the  interior  of  the  building  with 
Colorado  marble  was  first  considered,  it  appears  that  nobody 
is  prepared  to  contract  for  the  delivery  of  marble  in  quantities. 
Notwithstanding,  the  board  has  endeavored  to  make  as  good 
progress  as  possible.  It  became  necessary,  considering  the  dif- 
ficulties encountered  by  the  contractors,  to  grant  them  all  the 
latitude  to  secure  such  material  as  was  required  by  extending 
the  time  limits  of  their  contracts. 

November  13,  1898,  they  applied  for  an  extension  until 
December  31,  1899,  on  that  part  of  their  work  which  calls  for 
the  use  of  Beulah  marble  in  the  wainscoting,  but  owing  to  the 
short  time  intervening  before  the  session  of  the  general  as- 
sembly, the  board  concluded  to  defer  the  matter,  so  as  to  per- 
mit the  legislature  to  take  such  action  as  it  may  deem  for  the 
best  interest  of  the  state. 

Several  months  ago,  while  the  contractors,  in  view  of  the 
urgent  entreaties  of  the  board,  were  endeavoring  to  complete 
the  tile  work,  various  allegations  and  charges  were  published 
in  several  newspapers,  none  of  which  have  as  yet  been  substan- 
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tiated,  that  foreign,  instead  <>i'  Colorado,  marble  was  being  used 
in  this  work.  The  attention  of  the  superintendent,  Mr.  Mur- 
doch, was  called  to  these  rumors,  with  instructions  to  investi- 
gate them,  and  not  to  grant:  any  estimates  unless  convinced  that 
l  he  contract  was  being  carried  out  to  the  letter.  He  assured 
the  members,  individually,  that  he  had  convinced  himself  that 
the  charges  were  unfounded. 

After  the  appointment  of  Mr.  F.  E.  Edbrooke,  as  architec- 
tural adviser,  he  was  likewise  instructed  to  make  strict  investi- 
gations, and  although  he  courted  the  fullest  information  from 
those  making  charges,  nothing  has  been  presented  to  the  board 
to  prove  the  allegations. 

As  to  the  contractors,  they  have  denied  all  charges  and 
accusations  by  affidavits,  etc.,  claiming  that  no  other  marble  but 
Colorado  ever  has  or  will  be  used  in  the  execution  of  the  work. 

November  15,  the  contractors,  requesting  a  settlement  for 
the  tile  work  previously  performed,  the  board  passed  the  fol- 
lowing resolution: 

Whereas,  It  has  been  charged  that  the  marble  used  for  til- 
ing by  The  Denver  Onyx  and  Marble  Manufacturing  Company, 
on  the  first,  second  and  third  floors  of  the  capitol  building,  is 
not  Colorado  marble  or  in  accordance  with  the  contract  for  the 
same;  it  is  hereby 

Resolved,  That  the  supervising  architect  be  instructed  to 
give  estimates  thereon,  based  upon  the  bid  of  The  Denver  Onyx 
and  Marble  Manufacturing  Company  for  Vermont  or  eastern 
marble,  the  matter  of  determining  whether  or  not  the  marble 
used  is  Colorado  marble,  and  in  accordance  with  the  contract, 
being  reserved  for  further  investigation  and  determination  by 
the  board;  and  all  estimates  and  payments  made  prior  to  such 
determination  are  made  and  must  be  accepted  subject  to  the 
condition  of  this  resolution;  and  it  is  further 

NEW  WORK,  CHANGES  AND  REFURNISHING. 

Resolved,  That  all  showings  upon  this  question  must  be 
presented  by  said  company,  and  those  making  said  charge,  to 
the  board  within  sixty  days  from  this  date. 

The  following  new  work  on  the# building,  including  changes 
and  refurnishing,  has  been  completed: 

Bronze  finish  of  staircases  in  dome  from  basement  to  sec- 
ond floor,  and  second  and  third  floor  galleries  and  corridor  bal- 
ustrades. 

Bronze  bases  for  columns  in  corridors,  first,  second  and 
4hird  floors. 
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[iron/.e  grille  work,  frame  and  i>lnss,  house  of  represent a- 
tives  ami  corridors. 

Iron  grilles,  to  protect  windows  of  mining  bureau. 

The  floor  lights  in  corridors  of  first  floor  have  been  removed 
and  two  elliptic  balustrades  of  aluminum  bronze  placed  around 

1 1  penings,  thereby  furnishing   additional   ventilation  and 

tight  to  basement  floor. 

The  floor  opening  over  law  library,  third  floor,  which  was 
to  be  surrounded  by  rail  and  balusters,  has  been  closed.  Steel 
beams  had  to  be  framed  and  fire-proof  terra  cotta  arches  and 
a  concrete  floor  constructed.  This  change  added  to  the  floor 
space. 

The  judges'  chambers  of 'both  the  supreme  court  and  court 
of  appeals,  clerks'  offices,  judges'  consultation  rooms,  and  the 
ladies'  reception  room,  have  been  painted  and  decorated  in  oil 
and  the  woodwork  refinished.  Likewise  the  rooms  of  the  min- 
ing bureau,  war  relics  and  historical  society. 

All  of  the  outside  woodwork  of  the  building  has  been 
painted. 

After  a  thorough  investigation  as  to  the  benefits  and  reduc- 
tion of  expense  by  an  artesian  well,  to  supply  the  boilers  with 
pure  water,  thereby  prolonging  their  life,  avoiding  scaling,  pit- 
ting and  corrosion,  as  well  as  the  cost  of  compounds  and  repairs, 
the  board,  July  30,  1898,  resolved  to  contract  for  the  boring  of 
a  well.  Work  was  begun  in  September,  and  after  several  unex- 
pected mishaps  the  contractor  has  reached  a  depth  of  four  hun- 
dred feet,  but  expects  to  sink  to  seven  hundred  feet  before 
a  good  supply  will  be  found.  Should  a  sufficient  flow  be  ob- 
tained to  furnish  the  building,  in  addition  to  the  boilers,  there 
will  be  an  annual  saving  of  about  one  thousand  dollars. 

In  order  to  obtain  a  better  draught  for  the  boilers,  a  brick 
extension  to  the  smoke  stack  has  been  built. 

All  steam  pipes  for  heating  have  been  thoroughly  over- 
hauled and  placed  in  condition  for  the  coming  season. 

Furniture  has  been  purchased  for  the  rooms  of  the  judges 
of  the  supreme  court  and  court  of  appeals,  and  most  of  these 
offices  newly  carpeted.  Senate  and  house  received  covering  for 
furniture  and  chandeliers. 

Tables  and  chairs  were  provided  for  committee  rooms  and 
book  cases,  show  cases  and  other  furniture,  as  needed,  supplied 
to  the  different  departments. 

The  law  and  state  libraries  have  received  additional  book 
cases  and  will  require  more  in  the  immediate  future. 
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STATE  EXHIBITS. 

The  bureau  of  mines  has  the  most  exhaustive  collection  of 
mineral  and  geological  specimens  in  the  West.  This  depart- 
ment is  visited  by  all  the  scientists  and  those  interested  in  the 
great  mining  industry  of  the  state. 

To  this  department  was  added  room  32,  previously  occu- 
pied by  the  Historical  and  Natural  History  Society,  and  fifteen 
new  show  cases  and  tables  purchased  and  the  necessary  shelv- 
ing provided. 

The  Horticultural  Society  has  a  magnificent  exhibit  of  fruits 
and  cereals  of  our  state,  which  is  not  only  a  surprise  and  revela- 
tion to  visitors  from  abroad,  but  to  many  of  our  own  citizens. 
This  department  has  been  furnished  with  oak  cases  and  tables, 
book  cases,  glass  jars  and  bottles,  shelving  and  other  articles. 

The  State  Historical  and  Natural  History  Society  was  first 
assigned  to  rooms  30,  32  and  33,  and  opened  to  the  public  in  a 
regular  and  permanent  way,  August  14,  189G.  It  has  since  been 
removed  to  rooms  14,  15,  16,  17,  19  and  20,  and  in  order  to  give 
as  much  space  as  possible  on  account  of  the  increase  of  the  col- 
lection, an  oak  partition,  with  glass  windows  and  doors,  was 
erected  across  the  corridor,  which  added  another  large  room  for 
the  stuffed  birds  and  animals. 

The  curator,  Will  C.  Ferril,  has  kept  a  record  of  the  visitors 
and  reports  that  during  the  fiscal  years  of  1897  and  1898  the 
number  was  123,582. 

This  department  was  furnished  with  one  vault  door  and 
fourteen  show  cases  and  shelving. 

War  Belies. — This  exhibit  attracts  great  attention,  and  the 
board  has  endeavored  to  add  to  the  collection  by  providing  the 
necessary  expenses,  such  as  traveling,  freight,  drayage,  etc. 
Traveling  expenses  were  allowed  the  custodian  to  visit  arsenals 
and  navy  yards  in  order  to  select  such  articles  as  would  be  of 
interest  to  the  state,  which  were  furnished  by  the  general  gov- 
ernment free  of  cost. 

Cecil  H.  Deane,  who  inaugurated  the  exhibit  by  donating 
his  private  collection  of  war  relics,  providing  the  state  would 
assume  charge  and  furnish  space  in  the  capitol  building,  was 
appointed  custodian  at  $45  per  month. 

These  departments  are  all  located  in  the  basement  and 
provided  with  quarters  by  acts  of  the  legislature,  but  have  never 
been  included  in  the  estimates  of  appropriations  for  "Mainten- 
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ance"  and  "Furnishing,"  all  lion  j>  Ii  the  hoard  has  allowed  what 
was  actually  required. 

As  the  collections  are  increasing,  more  furniture  will  be 
needed  during  I  he  next  1  wo  years,  and  a  liberal  allowance  should 
be  made  for  this  purpose  and  for  their  maintenance. 

CAPITOL  GROUNDS. 

One  hundred  and  fifty-eight  trees  and  shrubs,  having  de- 
cayed during  the  first  year  after  planting,  were  removed  and 
replaced  by  the  contractor  free  of  charge,  in  accordance  with 
bis  guarantee  given  when  the  contract  for  furnishing  trees  was 
awarded  at  the  opening  of  the  season  in  1.897. 

During  the  present  year  only  sixteen  had  to  be  replaced, 
in  addition  to  which  the  board  added  some  ornamental  trees  of 
different  variety. 

Notwithstanding  the  use  of  a  large  quantity  of  fertilizer 
annually,  the  soil  of  the  lawn  is  of  such  an  unproductive  char- 
acter, that  it  requires  the  constant  attention  of  seven  men  dur- 
ing six  months  of  the  year,  and  the  use  of  a  large  quantity  of 
water  to  keep  the  grass  and  trees  in  a  good  condition. 

The  amount  paid  for  water  for  the  lawn  during  the  years 
1897  and  1898  was  $2,353.55. 

It  is,  however,  a  matter  of  pride  that  the  sight  of  the 
grounds  during  the  summer,  presenting  such  a  pleasant  appear- 
ance, received  the  favorable  comment  of  every  stranger  visiting 
the  capitol. 

The  bronze  statuary,  "The  Closing  Era,"  presented  by  prom- 
inent ladies  of  Denver  for  the  adornment  of  the  grounds,  has 
been  permanently  located,  by  the  consent  of  the  donors,  within 
a  circle  opposite  the  east  entrance  of  the  building.  It  is  placed 
upon  a  pedestal  of  Colorado  granite  from  the  Cotopaxi  quarry. 

May  5,  1898,  the  board  granted  the  petition  of  the  Colorado 
Society  of  the  Sons  of  the  Revolution  for  the  erection  of  a  flag 
pole  and  the  raising  of  a  national  flag,  at  their  own  expense,  to 
be  dedicated  to  the  National  Guard  of  Colorado,  and  per- 
mitted the  use  of  the  circle  on  the  west  side  of  the  grounds, 
near  Broadway,  the  property  to  be  owned  by  the  state,  and  to 
remain  under  its  control  after  the  public  dedication,  to  be  held 
June  14,  Flag  day,  w  hich  ceremony  took  place  on  that  date. 

Previous  to  ornamenting  and  beautifying  the  grounds,  in 
1895,  the  board  obtained  from  the  city,  through  its  engineer, 
a  certificate,  now  on  file  in  this  office,  establishing  the  corners 
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and  sidewalk  grades,  according  to  the  official  survey  of  H.  C. 
Brown's  second  addition  to  the  city  of  Denver,  and  the  official 
map  and  profiles  on  file  at  the  city  engineer's  office,  for  which 
the  board  paid  #2! ):;.!) 2. 

In  order  to  further  legalize  the  grades  so  established,  the 
city  council,  in  July.  1895,  passed  an  ordinance,  adopting  the 
same  as  fixed  by  city  engineer,  R.  O'Brien. 

On  account  of  the  recent  paving  of  Colfax  avenue  and  the 
changing  of  the  grade  on  said  street  by  the  board  of  public 
Avorks,  without  consent  of  this  board,  it  will  be  necessarj-  to  re- 
adjust the  drives,  walks  and  lawns  from  Lincoln  avenue  to 
Sherman  avenue  to  conform  with  the  new  grade. 

The  estimated  cost  of  this  work,  in  accordance  with  a  plan 
adopted  October  31,  180S,  will  be  f3.929.40,  not  including  the 
removal  and  replacing  of  the  grass,  trees  and  shrubbery. 

August  1.3.  1898,  the  board  adopted  the  following  resolu- 
tion: 

Resolved,  That  that  portion  of  Colfax  avenue  along  the 
frontage  of  the  capitol  grounds,  between  Broadway  and  Grant 
avenue,  should  be  paved  and  curbed  in  the  manner  of  the  other 
paying  and  curbing  now  in  progress  on  Colfax  avenue,  but  that 
the  board  of  capitol  managers  have  no  funds  at  their  disposal 
at  the  present  time  to  pay  the  cost  of  this  work,  and  they  have 
not  the  power  to  incur  an  indebtedness  for  the  same  or  to  pledge 
the  credit  of  the  state,  but,  however,  if  the  board  of  public 
works  will  have  this  work  done  in  connection  with  the  other 
work  now  being  done  under  the  plans,  prices  and  contract  for 
the  other  work  on  the  avenue,  this  board  will  present  to  the  next 
general  assembly,  in  what  shall  seem  the  best  manner  so  to  do, 
a  statement  that  this  work  was  done  with  the  approval  of  the 
board  of  capitol  managers,  and  will  recommend  and  use  its 
best  influence  to  secure  the  passage  of  an  appropriation  by  the 
legislature  to  cover  the  cost  of  this  work  as  aforesaid,  and  that  a 
copy  of  this  resolution  be  transmitted  to  the  board  of  public- 
works. 

Referring  to  the  asphalt  walks  and  drives  of  the  grounds, 
laid  in  1896  by  The  Colorado  Raving  Company,  the  wearing  sur- 
face has  become  very  defective,  except  that  of  the  drive  passing 
through  Lincoln  avenue. 

September  30,  1897,  the  contractors  proposed  to  cut  out  the 
cracks  of  a  section  of  the  walks  between  Grant  avenue  and  Slier 
man  avenue,  fill  them  with  new  asphalt  and  coat  the  surface 
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with  ;i  of  the  same  material.   The  board  granted  permis- 

sion, conditioned  thai  the  work  would  be  subject  to  its  approval. 
The  experiment  was  a  failure  and  the  contractors  next  offered 
to  lay  an  entire  now  surface  in  squares,  which  (ho  board,  upon 
investigation,  however,  considered  impracticable. 

The  contractors  later  removed  the  bearing  surface  of  parts 
of  the  walks  m  ar  Broadway  and  laid  new  material,  which  has  so 
far  proved  effective. 

Should  (his  work  stand  the  cold  weather  during  the  com- 
ing winter,  the  entire  surface  will  be  reconstructed  in  the 
Spring,  free  of  cost  to  the  state,  in  accordance  with  the  terms 
of  the  contractors'  guaranty  bond. 

FURNISHING. 

By  an  act  approved  April  7,  1803,  there  was  appropriated 
$100,000  for  the  purpose  of  furnishing  the  building,  out  of  which 
amount  there  remains  an  unexpended  balance  of  $307.1:!. 

All  offices  are  now  properly  furnished,  except  the  vaults 
in  the  following  departments:  Executive,  secretary  of  state, 
auditor,  state  engineer,  land  commissioners,  supreme  court  and 
court  of  appeals,  which  should  be  equipped  with  metal  fixtures 
for  the  safety  of  records  and  other  valuable  documents. 

The  board  has  fitted  most  of  these  vaults,  temporarily,  with 
wooden  shelving,  etc.,  as  needed,  but  deems  it  important  now 
to  provide  a  safer. system  for  the  preservation  of  state  papers 
and  to  guard  against  any  emergency  which  may  cause  irretriev- 
able loss. 

During  the  next  two  years  it  will  become  necessary  to  re- 
furnish a  number  of  offices  with  carpets  and  to  replace  such 
as  are  unfit  for  further  service,  nearly  all  having  been  in  use 
for  four  years. 

MAINTENANCE. 

For  the  maintenance  and  support  of  the  capitol  building 
the  eleventh  general  assembly  appropriated,  out  of  capitol  build- 
ing fund,  $72,000  for  the  years  1897  for  that  part  of  1897  not 
already  provided  for)  and  1898,  and  consigned  the  care  and 
control  of  the  building  and  grounds  to  the  board. 

The  expenditure  for  every  item  of  the  appropriation  is 
shown  by  the  secretary's  report. 

The  electric  lighting  plant  furnished  by  The  Mountain  Elec- 
tric Company,  at  a  cost  of  $8,700,  of  which  $6,600  remained  due 
November  30,  1896,  has  been  paid  in  full  from  this  appropria- 
tion. 
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BIDS. 

All  labor  and  material  exceeding  in  amount  the  sum  of 
1500  has  been  advertised  and  let  by  contract,  copies  of  which 
are  on  file  in  the  office  of  the  board  of  capitol  managers. 

BUILDING. 

Stone  cutting,  masonry  and  brickwork  for  preparing  walls  of  first 
and  second  floors  in  dome  for  marble  lining: 


John  A.   Murray  $  900 

Toovey   &  Baines   1,185 

Thos.  Hayes    1,247 

John  H.  Eisenhart   7]  3 

A.  H.  Allen   1,540 

Ashton  &  Flohr    1,700 

Greenlee  &  Sons   048 

John  Gregor   1,100 

Shearer  &  Gair   898 

H.  Matthers   •   795 


Bid  of  Greenlee  &  Sons  being  the  lowest,  at  $648,  was  accepted. 
Work  not  commenced  owing  to  delay  of  marble  work. 

Four  (4)  staircases,  from  second  to  third  floor,  bronze  plated  rails, 
and  four  (4)  grilles  over  entrances  to  the  same: 


The  L.  Schreiber  &  Sons  Co  $5,183 

The  Denver  Wire  and  Iron  Works  Co   8,000 

M.  J.  Patterson   4,345 

Chicago  Ornamental  Iron  Co   4.790 

Snead  &  Co.  Iron  Works   5,415 


Bid  of  The  Denver  Wire  and  Iron  Works  Company  being  the  lowest, 
at  $3,600,  was  accepted.  Work  not  commenced  for  the  reason  that  the 
board  was  uncertain  of  obtaining  Colorado  marble  for  treads  and  risers. 

Two  (2)  circular  bronze  balustrades,  with  balusters  for  openings  in 


grand  corridors,  first  floor: 

The  L.  Schreiber  &  Sons  Co  $4,936 

The  Denver  Wire  and  Iron  Works  Co   5,S00 

M.  J.  Patterson    6,670 

Chicago  Ornamental  Iron  Co   5,383 

Snead  &  Co.  Iron  Works   8,002 


Contract  was  awarded  to  The  L.  Schreiber  &  Sons  Company,  it  be- 
ing the  lowest  bidder,  at  $4,936. 

Fire-proof  material,  steel  beams,  cement  and  plaster  work  for  floor- 


ing over  well  hole  of  state  library: 

The  Denver  Terra  Cotta  Lumber  Co  $  649 

The  Denver  Sewer  Pipe  and  Clay  Co   003 

M.  J.  Patterson    690 
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Contrad  was  awarded  to  The  Denver  Terra  Cotta  Lumber  Com- 
pany, it  being  Hie  lowest  bidder,  ;it  $<M!). 

Removing  floor  lights  and  framing  steel  beams,  grand  corridors, 
lirst  iioor: 

Tlic  Denver  Wire  and  Iron  Works  Co  $  313 

M.  J.  Patterson   *   290 

Contract  was  awarded  to  M.  J.  Patterson,  he  being  the  lowest  bid- 
der, at  $290. 

Eight  (8)  iron  grilles  for  windows  of  bureau  of  mines: 

M.  J.  Patterson   $  200 

The  Denver  Wire  and  Iron  Works  Co   300 

Snead  &  Co.  Iron  Works   378 

Contract  was  awarded  to  M.  J.  Patterson,  he  being  the  lowest  bid- 
der, at  $200. 

Terra  cotta  fire-proof  arches  and  concreting  over  well  holes, 
grand  corridor,  first  floor: 

The  Denver  Sewer  Pipe  and  Clay  Co  $  290 

The  Denver  Terra  Cotta  Lumber  Co   270 

Contract  was  awarded  to  The  Denver  Terra  Cotta  Lumber  Com- 
pany, it  being  the  lowest  bidder,  at  $270. 

Sinking  and  casi&g  an  artesian  well.  Bore  from  surface  to  bottom 
of  well,  not  exceeding  1,000  feet,  including  fixed  casing  in  place: 

Frank  Townsend   $2  00  per  foot 

John  C.  Swan    1  00  per  foot 

R.  W.   Candler    1  35  per  foot 

John  B.  Mayers    2  00  per  foot 

Contract  was  awarded  to  John  C.  Swan,  he  being  the  lowest  bidder, 
at  $1.00  per  foot. 

For  casing  the  contractor  is  to  be  paid: 

8  inch— per  foot    77"/ioo  cents 

6%  inch— per  foot    78  ls/ioo  cents 

5%  inch— per  foot    488s/ion  cents 

4%  inch— per  foot    32  ll/ioo  cents 

Painting  and  decorating  the  walls  and  ceilings  and  refinishing  all 
woodwork  in  rooms  2,  9  and  10,  second  floor,  and  rooms  1,  2,  3,  4,  7,  9 
and  40,  third  floor: 

Beera,  Rockstroh  &  Co  $1,030 

The  Denver  Wall  Paper  and  Paint  Co   1,414 

A.  F.  Nye   1,025 

T.  J.  Holland    1,498 

Contract  was  awarded  to  A.  F.  Nye,  he  being  the  lowest  bidder,  at 
$1,025. 
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New  brick  extension  to  smokestack,  including  cut  stone  work,  paint- 
ing and  removal  of  old  metal  work: 

John  Cooke   $  540 

W.  G.  Parkhurst   598 

Kelly  &  Meiklejohn    650 

Contract  was  awarded  to  John  Cooke,  he  being  the  lowest  bidder, 
at  $540. 

GROUNDS. 

Granite  pedestal  for  "Closing  Era:" 

Gunnison.  Gotopaxi. 
Geddis  &  Seerie   $435  00   

D.  B.  Watson   445  00      $420  00 

J.  P.  Gilman    345  00 

Greenlee  &  Sons    319  7G 

Jno.  D.  McGilvray  &  Co   450  00   

Conlract  was  awarded  to  Greenlee  &  Sons,  they  being  the  lowest 
bidders,  at  $319.76. 

FURNISHING. 

Wall  and  show  cases  for  historical  and  natural  history  department: 
M.  Hayken  4  $659  00 

E.  L.  Neuman   720  00 

McPhee  &  McGinnity    520  00 

J.  P.  Paulson    470  50 

Hallack-Sayre-Newton  Lumber  Co   493  00 

Contract  was  awarded  to  J.  P.  Paulson  for  ninety-four  feet  wall 
and  show  cases,  he  being  the  lowest  bidder. 

MAINTENANCE— COAL. 

8-Inch 

Mine  Run.   Screened  Nut. 

The  Colorado  Fuel  and  Iron  Co.,  Simpson,  per  ton. $2  00   

The  Atlas  Coal  Co.,  Long"s  Peak,  per  ton   1  95  $2  35 

The  Atlas  Coal  Co.,  Gladstone,  per  ton   2  40 

The  J.  J.  Thomas  Coal  Co.,  Imperial,  per  ton   2  28 

Contract  was  awarded  for  six  months  to  The  Colorado  Fuel  and 
Iron  Company,  at  $2.00  per  ton  for  eight-inch  mine  run,  which,  after  sev- 
eral tests,  had  been  considered  the  lowest. 

The  Colorado  Fuel  and  Iron  Co.— 

Rex,  Louisville  mine,  per  ton  $2  30 

Simpson,  Louisville  mine,  per  ton   2  35 

The  J.  J.  Thomas  Coal  Co. — 

Name  of  mine  not  mentioned,  per  ton   2  34 

The  Atlas  Coal  Co. — 

Simpson  and  Gladstone,  Lafayette  mine,  per  ton   2  25 
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Contract  w;is  awarded  for  six  months  to  The  Atlas  Coal  Company, 
it  being  the  lowest  bidder,  at  $2.25  per  ton  for  Sinipsou  coal. 

The  .T.  J.  Thomas  Coal  Co.— 

Rex,  per  ton  ...t.  $2  19 

The  Rocky  Mountain  Fuel  Co.— 

Mitchell,  per  ton   2  .30 

Hecla,  per  ton    2  30 

The  Atlas  Coal  Co.— 

Simpson,  per  ton   2  25 

Simpson.  4-inch  screen,  per  ton   2  50 

Hanna,  per  ton   3  00 


Contract  was  awarded  to  The  J.  J.  Thomas  Coal  Company  (or  six 
months,  with  the  privilege  of  one  year,  for  Rex  coal,  screened  over  a 
Jhree-quarter-inch  screen,  at  $2.10  per  ton,  it  being  the  lowest  bid. 

SEWER  TAX. 

As  stated  on  page  27  of  the  sixth  biennial  report,  the  board, 
in  1897,  stipulated  with  the  board  of  public  works  to  permit 
the  connection  of  the  building  with  the  city  sewer  upon  the 
payment  of  f 1,650,  covering  an  area  of  thirty  (30)  lots,  including 
all  the  ground  upon  which  the  capitol  is  situated  the  question 
as  to  whether  the  capitol  grounds  or  any  part  was  subject  to  a 
sewer  tax  or  not  to  be  referred  to  a  court  of  competent  juris- 
diction for  final  determination. 

June  27,  1898,  the  board  was  notified  by  the  treasurer  of 
Arapahoe  county  that,  by  a  recent  decree  of  the  district  court, 
the  assessment  in  the  twentieth  street  sewer  district  had  been 
fixed  at  $55  per  lot  of  3.125  square  feet,  with  interest  at  ten  per 


cent,  from  March  1 ,  1  §92,  making  the 

Assessment  on  the  capitol  grounds  $  8,006  40 

Less  amount  paid    1,650  00 

$  6,956  40 

Interest  at  ten  per  cent,  to  August  31,  1898   4,521  66 

Total  due  by  August  31,  189S  $11,478  06 


In  an  opinion,  rendered  by  the  attorney  general  on  this  mat- 
ter, and  on  file  in  this  office,  he  decided  that,  in  his  judgment, 
the  board  should  under  no  circumstances  admit  a  liability  as 
against  the  state  for  the  payment  of  any  tax  or  asessment,  al- 
though it  may  be  under  a  moral  obligation  to  pay  a  reasonable 
amount  to  the  city  for  the  benefits  derived  from  its  sewer  sys, 
tern,  it  being  a  matter  for  the  board  to  determine  whether  or 
not  the  amount  already  paid  is  a  sufficient  compensation  for 
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the  services  rendered.  If,  in  its  judgment,  the  amount  paid 
for  the  benefits  of  said  sewer  system  be  not  sufficient,  then  the 
board  undoubtedly  has  the  power  to  make  further  appropria- 
tion out  of  the  capitol  building  fund,  not  as  payment  of  a  tax, 
but  as  a  compensation  for  benefits  received  under  a  contract 
between  the  state  and  the  city. 

Up  to  date  no  further  action  has  been  agreed  upon. 

INTEREST  ON  BONDS. 

raid  from  Capitol  Building  Fund. 

The  amount  drawn  against  the  capitol  building  fund  for  the 
payment  of  coupons  representing  the  first  year's  interest  accru- 
ing on  the  capitol  building  bonds  issued  under  the  act  of  1883, 
by  Auditor  Schwanbeek  and  Treasurer  Carlisle,  amounting  to 
$13,875,  and  which  was  to  be  restored  to  the  said  fund  by  trans- 
fer from  the  interest  fund,  as  soon  as  a  sufficient  amount  had 
been  received  into  the  said  interest  fund  from  the  collection  of 
interest  tax,  as  provided  by  section  6  of  the  above  act,  has 
not  yet  been  returned  to  capitol  building  fund,  but  remains 
charged  to  general  building  account,  thereby  increasing  the  cost 
of  the  building  in  that  sum. 

During  the  fiscal  years  of  1897  and  1898,  the  board  of  equal- 
ization levied  no  special  tax  for  the  payment  of  interest  on  cap- 
itol building  bonds,  as  provided  by  law  (Laws  of  1883,  page  42, 
section  6;  Mills'  Annotated  Statutes,  page  534,  section  324). 
but  ordered  the  levy  to  be  one-half  mill  for  capitol  building 
and  interest  on  bonds. 

To  meet  the  full  payment  of  interest  due  last  year,  the  state 
treasurer  has,  during  the  fiscal  year  1898,  drawn  from  capitol 
building  fund  $8,000  without  any  authority  from  this  board  and 
for  which  payment  no  vouchers  have  consequently  been  issued. 
This  amount  has  not  been  charged  to  general  building,  but 
simply  depleted  capitol  building  fund  to  that  extent. 

By  this  action  about  $40,000,  including  interest  for  the  year 
1900,  will  be  used  for  the  payment  of  interest  on  bonds  diverted 
from  the  fund  created  for  the  completion  of  the  building,  thereby 
deferring  the  more  immediate  redemption  of  warrants. 

UNFINISHED  WORK. 

The  following  is  a  list  of  items  to  complete  the  building,  in 
addition  to  the  marble  work  mentioned: 
Steel  floor,  top  floor  of  dome. 
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Finishing  openings  and  windows  of  dome  above  third  floor. 
Changing  wooden  stairs,  second  to  third  (loor. 
Bronze  rail,  opening  of  dome,  second  floor. 
Bronze  door,  main  entrances,  first  floor. 
Revising  plaster  work  to  conform  to  marble  wainscoting, 
first  floor. 

Plaster  ceiling  to  gallery  and  stairs  to  dome  rotunda,  includ- 
ing cornices,  basement  to  first  floor. 

Galvanized  iron  to  finish  beams,  basement. 
Tiling  state  library,  and  room  12,  law  library. 
Bronze  statue  on  dome. 

Willi  reference  to  finishing  the  interior  of  the  dome,  first 
and  second  floors,  which  was  to  be  executed  in  marble  as  di- 
rected by  the  last  general  assembly,  but  which,  for  reasons 
stated,  was  not  commenced,  the  supervising  architect,  Mr.  F.  E. 
Edbrooke,  has  prepared  a  new  design,  on  file  in  this  office,  which, 
upon  investigation,  the  board  considers  better  adapted  and  more 
suitable  for  its  architectural  elfects  as  well  as  its  artistic  de- 
signs, and  which  the  board  respectfully  submits  for  your  con- 
sideration and  solicits  your  examination. 

The  cost  of  the  work  is  estimated  at  $16,396. 

The  financial  transactions  of  the  board  are  shown  in  the  fol- 
lowing report  of  the  secretary: 

SECRETARY'S  REPORT. 

To  the  Board  of  Capitol  Managers: 

Gentlemen — I  have  the  honor  to  present  herewith  a  report 
of  the  receipts  and  disbursements  on  account  of  the  capitol 
building  for  the  fiscal  years  1897  and  1898,  showing  the  financial 
transactions  from  December  1,  1896,  to  November  30,  1898,  in- 
clusive. 

All  accounts  were  allowed  by  the  board  and  certified  to  the 
auditor,  who  drew  his  warrants  on  the  state  treasurer  for  the 
amounts  stated  on  each  voucher  and  in  favor  of  the  owner 
thereof. 

The  total  number  of  vouchers  issued  on  behalf  of  the  build- 
ing, grounds,  furnishing  and  maintenance  is  as  follows: 

April  4,  1883,  to  November  30, 1896   3,910 

December  1,  1896,  to  November  30,  1898   1,514 


5,424 
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The  amount  now  appropriated  is: 

For  construction  Of  the  building,  including  marble  appropri- 
ation $2,590,000  00 

For  relict'  of  certain  laborers,  who  worked  for  Contractor 

Richardson,  and  who  had  not  been  paid  by  him   5,000  00 


$2.51)5,000  00 

Of  this  there  has  been  expended   2,453,499  Gl 


Leaving  a  balance  of  $   141,500  39 

Deduct  amount  due  on  contracts  let,  but  not  completed....      73,999  63 


Unexpended  appropriation   $  G7.500  7G 

Available  for — 

Building   $27,232  63 

Marble                                                             40,268  13   $  07,500  7G 


This  amount,  according  to  the  estimates  of  the  supervis- 
ing architect,  will  be  sufficient  to  complete  the  unfinished  work, 
providing  the  auditor  will  be  authorized  by  the  legislature  to 
transfer  the  amount  of  $40,268.13,  now  to  the  credit  of  marble 
appropriation,  to  general  building  appropriation. 

Respectfully, 

HERMAN  LlfEDERS, 

Secretary. 

Denver,  Colorado,  December  1,  1898. 
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DISBURSEMENTS  AND  APPROPRIATIONS. 


DISBURSEMENTS. 


Years 

Building 

Mainten- 
ance 

Grounds 

Furnishing  |  Marble 

Total 

i88s-S6 

$       47.193  10 
215,504  74 

525,821  37 
1S6  S90  74 
90,082  93 

$     47.>93  10 
215.504  74 
555.932  83 

805,261  21 

534.475  72 
372,370  20 

193.456  9° 

1887-SS 

$  2,748  00 
2,604  86 

4.355  55 
50,291  59 

1893-94  

1895  96  

$     4,298  80 
88,349  09 
7,103  68 

$    46,838  78 
71.729  74 

1897-98* 

$24,540  55 

Total . . . 
1890!  

$  2,421,334  06 

$  118,568  52 

$60,000  00 

$    99.75'  57 

$24,540  55 

$  2,724,194  70 

$     2,625  °° 

$       2,625  00 
3,161  22 
270  26 

141,748  82 

1896I  

$     3,161  22 

270  26 

1898J  

Balance  un- 
expended. 

76,540  94 

$        248  43 

$64,959  45 

$  2,500,500  00 

$  122,000  00 

$60,000  00 

$  100,000  00 

$89,500  00 

$  2,872,000  00 

* $1,599. 21  f°r  grounds  charged  to  building. 

t  Warrant  drawn  by  Auditor  Schwanbeck  for  interest  on  bouds.  No  voucher. 
J  Balance  of  appropriation  not  available. 


APPROPRIATIONS. 


Years 

Building 

Mainten- 
ance 

Grounds 

Furnishing 

Marble 

Total 

1885  

$     200,000  00 

200^000  00 

200,000  00 
200,000  00 
500,000  00 
400,000  00 
550,000  00 
200,000  00 
50,500  00 

$  200,000  00 
200,000  00 
200,000  00 
200,000  00 
520,000  00 
400,000  00 
650,000  00 
290,000  00 
212,000  00 

1886  

1887  

1888  

1889....  

$  20,000  00 

1890  

1893-94  

$  100,000  00 

1895-96  

$    50,000  00 
72,000  00 

40.000  00 

1897-98  .  . 

$  89.5C0  00 

Total... 

$  2,500,500  00 

$  122,000  00 

$  60,000  00 

$    100,000  CO 

$  89,500  00 

$  2,872.000  00 

24  EIGHTH  BIENNIAL  REPORT 

ACCOUNT  WITH  AUDITOR. 


IS5 

Nov. 

6 
30 

Appropriation  Balances — 

General  building   

% 

116,123  87 

Furnishing  

7,352  H 

$ 

123,475  98 

Building  appropriation   

% 

50.500  00 

Marble  appropriation  

89,500  00 

Maintenance  appropiiation  

72,000  00 

212,000  00 

1S5 

8 

CONTRA. 

Nov. 

30 

Vouchers,  391 1-5424,  inclusive   

$ 

193,456  90 

General  building  appropriation  balance 

76,540  94 

Marble  appropriation  balance 

64,959  45 

Furnishing  appropriation  balance 

248  43 

Maintenance  appropriation  balance,  not  avail- 

able 

270  26 

S 

335.475  98 

1 

335.475  9S 

ACCOUNT  WITH  TREASURER. 


1896 

Nov.  30 

1897 
Nov.  30 

Balance  .   

$ 

15,140  60 

Taxes  collected,  1897  

$         94,841  65 

1898 
Nov.  30 

Taxes  collected,  1S98   

97,315  10 

Board  of  Capitol  Managers,  sale  of  old  material  . 

365  00 

192.521  75 

1898 

CONTRA. 

Nov.  30 

Warrants  redeemed,  1897  and  1898  

Interest  paid  on  same  

Interest  paid  on  bonds  _ 

Balance    _  

$        M9.5°3  40 
t 

28,658  67 
8,000  00 
21,500  28 

$       207,662  35 

$ 

207,662  35 

BOARD  OF  CAPITOL  MANAGERS,  COLORADO.  25 


OUTSTANDING  \VA KKA  NTS. 


1896 
Nov.  30 

189S 
Nov.  30 

189S 
N*ov.  30 

Vouchers  391 1-5424,  inclusive.  

CONTRA . 

Warrants  redeemed,  1897  and  1S9S  

Balance  ._  

$        460,480  37 
193.456  9° 

$        149.503  4° 
503,433  87 

$      653  937  27 

%        653  937  27 

$     653,937  27 

BUILDING  APPROPRIATION. 

1896 

Nov.  30 

1S98 
Nov.  30 

%        116.123  87 
50,500  00 

$         90,082  93 
76,540  94 

$      166,623  *>7 

CONTRA. 

Disbursements,  1S97  and  1898  

Balance  of  appropriation  available  .  .  _   

S       166,623  87 

$      166,623  87 

MARBLE  APPROPRIATION. 


Appropriation 


CONTRA . 
Disbursements,  1897  and  1898  .. 
Balance   


9,500  00 


24.540  55 
64.959  45 

89,500  00 


89,500  00 


FURNISHING  APPROPRIATION. 


189 

Nov. 

6 

30 

Balance                          _  _ 

$ 

7.352  11 

189 

8 

CONTRA. 

Nov. 

30 

Disbursements, 

1897  and  1898   

$ 

7.103 

68 

Balance 

248 

43 

$ 

7.352 

11 

$ 

7.352  11 

26  EIGHTH   T.IKXMAL  KEPQRT 

MAI  NTE  X  A  XCE  APPROP  R I A  TION. 


1897 

t 

Feb.  27 

Appropriation   

$ 

9,000  00 

Mar.  31 

Appropriation   

63,000  00 

$ 

72,000  00 

1898 

CONTRA. 

Nov.  30 

Disbursements,  iS97and  1S98   

$ 

71,729  74 

Balarce  not  available     

270  26 

%          72,000  00 

$ 

72.000  00 

AMOUNTS  DUE  CONTRACTORS  ON  BUILDING. 


Con- 
tract 
No. 

Sec. 

Contractors 

Retained 
Percent- 
age 

Contracts  let, 

work 
not  completed 

Total 

3 

Denver  Onyx  and  Marble  Mfg.  Co  

%      94  84 

$ 

11,844  79 

$  11,939  63 

5 

3 

Denver  Onyx  and  Marble  Mfg.  Co  

303  42 

3,374  84 

3,678  26 

5 

4 

Denver  Onyx  and  Marble  Mfg.  Co  

Denver  Onvx  and  Marble  Mfg.  Co  

8,375  48 
5,938  10 

8,375  48 
6,869  28 

5 

6 

931  18 

5 

7 

Denver  Onyx  and  Marble  Mfg.  Co  

720  28 

4,066  21 

4,786  49 

5 

9 

Denver  Onyx  and  Marble  Mfg.  Co  

37  90 

1,046  41 

1,084  31 

5 

'5 
17 

Denver  Onyx  and  Marble  Mfg.  Co  ... 
Denver  Onyx  and  Marble  Mfg.  Co  

4,978  00 
1,030  22 

4,978  00 
1,104  03 

5 

73  81 

M.  J.  Patterson  _  

12  37 

12  37 

L.  Schreiber  &  Sons  Co  

4,936  00 
270  00 

4,936  00 
270  00 

Denver  Terra  Cotta  Lumber  Co...  

John  C.  Swan  (estimated)  .    _  _  

734  46 
540  00 

734  46 
540  00 

John  Cooke...    _  

$  2  173  80 

$ 

47.134  51 

$  49,308  31 

MARBLE  WORK. 

7 

5 

Denver  Onyx  and  Marble  Mfg.  Co  

$     185  98 

$ 

12,896  75 

$  13,082  73 

7 

8 

Denver  Onyx  and  Marble  Mfg.  Co  

474  02 

8,344  27 

8,818  29 

7 

14 

Denver  Onyx  and  Marble  Mfg.  Co  

2,790  30 

2,790  30 

$     660  00 

$       24,031  32 

$  24,691  32 

MAINTENANCE. 

J.  J.  Thomas  Coal  Co  

$      55  21 

IiOAlU)  OF  C'Al'ITOL  MANAGERS,  COLORADO. 
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LIST  OF  VOUCHEES. 


No. 


To  Whom  Paid 


What  For 


39 1 1  Otto  Mears    

3912  Chas.  J.  Hughes,  Jr..  

3913  John  L.  Routt   

3914  Job  A.  Cooper  

39T5  James  Murdoch  

3916  Herman  Lueders   

3917  A.  C.  Hunt   

3918  F  A.  Taylor   

3919  Denver  Onyx  and  Mar.  Mfg. 

Co    

3920  Denver  Onyx  and  Mar.  Mfg. 

Co...  

3921  Denver  Onyx  and  Mar.  Mfg. 

Co  ..... 

3922  Denver  Onyx  and  Mar.  Mfg. 

Co  

3923  Denver  Onvx  and  Mar.  Mfg. 

Co  __ 

3924  Snead  &  Co.  Iron  Works  

3925  Snead  &  Co.  Iron  Works  

3926  Denver  Onyx  and  Mar.  Mfg. 

Co   

3927  M.  J.  Patterson  

392S     M.  J.  Patterson  

3929  Mountain  Electric  Co  

3930  Geo.  Tritch  Hardware  Co... 

3931  Denver  Plumbing  and  C.  Co 

3932  Denver  Wire  and  I.  Wks.  Co 

3933  Hallack  &  Howard  Lum.  Co 

3934  B.  F.  Threewit   

3935  A.  J.  Baker  &  Co   


Manager  

Manager   

Manager  _  

Manager    

Superintendent  .    

Secretary  

Assistant  to  superintendent 

Clerk   

Est.  3,  con.  5,  sec.  3,  marble 
tiling  second  floor  

Est.  9,  con.  5,  sec.  7,  marble 
wainscoting  second  floor. . 

Est.  2,  con.  5.  sec.  17.  marble 
plinth  blocks  and  jambs.. 

Est.  12,  con.  4,  retained  per- 
centage, final  

Hardware  in  marble  work 
in  lavatories  

Est.  1,  sec.  2,  bronze  work, 
staircase  and  corridors  

Grilles  for  house  gallery  

Est.  10,  con.  5,  sec.  7,  marble 
wainscoting  second  floor, 
adv.  retained  percentage. 

Iron  stairs,  house  and  senate 

Labor  and  mat'lon  elevators 

One  5  h.  p.  Westiu.  motor  .. 

Hardware..     

Sink,  grease  trap,  etc  

Grilles  in  house  and  senate. 

Lumber   _.  

Plaster    

Brick  


B 

$       20S  33 

B 

208  33 

B 

208  33 

208  33 

B 

208  33 

B 

166  65 

B 

135  00 

B 

75  00 

B 

2.54S  80 

B 

941  40 

18  69 

B 

72 

B 

480  16 

B 

1.506  58 

B 

495  00 

B 

800  00 

B 

225  00 

B 

61  62 

B 

215  00 

B 

132  5° 

B 

74  00 

B 

54  00 

B 

36  59 

B 

12  00 

B 

6  50 

28 
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LIST  OF  VOUCHERS — Continued. 


o 

Date 

No. 

To  Whom  Paid 

What  For 

0. 

Amouut 

p. 

< 

iSg6 
Dec.  31 


1897 
Jan.  30 


3936 
3937 
3938 
3939 
394° 
3941 
3942 
3943 
3944 

3945 
3946 
3947 
3948 
3949 
3950 
3951 
3952 
3953 
3954 

3955 

3956 
3957 
3958 
3959 
3960 

3961 
3962 
3963 
3964 
3965 
3966 
39^7 
3968 
3969 
3970 


Walter  Forestell  

Hugh  Ferguson  

John  Dreyer  

John  P.  Butler  

Frank  Brannan   

Albert  Dyes  

Barnett  Neville  

Hugh  Hagin   

G.W.  Snider   

Denver  Ouyx  and  Mar.  Mfg. 

Co...  _  

McPhee  &  McGinnity  

Daniels  &  Fisher  

Hallack  &  Howard  Lum.  Co. 

Denver  Book  and  Stat'y  Co. 

Diamond  Incand.  Damp  Co. 

Gottesleben  &  Sons  

Bohm-Bristol  Co  

Geo.  Tritch  Hardware  Co... 

Hallack  Paint,  O.  and  G.  Co. 

Michelstetter  &  Perkins 
Brokerage  Co  

Jas.  Banks    

John  Allen   

Alfred  Reichard   

D.  M.  Woods  

Chas.  Mann  ..   

Peter  Kuhn   

Karl  K.  Leich   _. 

Jas.  Eriksen    

C.  W.  Fair...  

Claire  Pogue  

Herman  Lueders.   

Otto  Mears  

Chas.  J.  Hughes,  Jr  

John  L.  Routt   

Job  A.  Cooper  


Foreman  plasterer   

Plasterer  

Plasterer   

Plasterer   

Electrician   

Laborer  

Laborer    

Laborer  .   

Team  and  driver  

Two  marble  chandelier  col- 
umns, senate   

Lumber  

Carpets,  mats,  etc    

Lumber  

Inkstands,  house  and  senate 

Incandescent  lamps   

Clock  for  house  

Clock  for  senate  

Hardware   

Paint,  oil,  etc  

Aluminum  mugs  

Foreman  of  carpenters  

Carpenter   

Carpenter   

Carpenter  

Carpenter  

Painter   

Cabinetmaker  

Decorator   

Galvanized  iron  work  

Typewriting   _  

Cash  advanced,  office  exp... 

Manager  

Manager  

Manager  __   

Manager    


B 

$        94  5° 

B 

81  00 

B 

31  50 

B 

12  00 

B 

82  50 

B 

61  88 

B 

60  75 

I? 

60  75 

B 

8  75 

F 

216  00 

F 

194  76 

F 

188  82 

F 

81  45 

F 

79  85 

F 

46  00 

F 

35  00 

F 

30  00 

F 

14  35 

F 

14  29 

F 

4  75 

F 

94  5° 

F 

75  60 

F 

75  60 

F 

75  60 

F 

75  6° 

F 

74  25 

F 

63  75 

F 

17  00 

B 

400  00 

B 

16  50 

B 

5  00 

B 

208  33 

B 

208  33 

B 

208  33 

B 

208  33 

BOARD  OF  CAPITOL  MAXACKIIS,  COLORADO. 

LIST  OF  VOU<  MI  KltS— Continued. 


2!  I 


Date 


To  Whom  Paid 


What  Hor 


Amount 


1897 
Jan.  30 


3971 
3972 
3973 
3974 
3975 
3976 
3977 
3978 
3979 
39S0 

398i 
3982 
3983 

3984 
3985 
3986 
3987 
5988 
3989 
399° 
3991 
399  2 
3993 
3994 
3995 
3996 
3997 
3998 
3999 
4000 
4001 

4002 
4003 


James  Murdoch  

Herman  Lueders  

A.  C.  Hunt  

F.  A.  Taylor  

Smith-Brooks  Ptg  Co  

Charles  F.  Hoeckel   

Claire  rogue  

M  J.  Patterson  __  

Denver  Onyx  and  Mar.  Mfg. 

Co   

Denver  Onyx  and  Mar.  Mfg. 

Co     

Snead  &  Co.  Iron  Works  

Snead  &  Co.  Iron  Works  

M.  J.  Patterson   

Denver  Plumbing  and  C.  Co. 
Denver  Wire  and  I.  Wks.  Co. 
Hallack  &  Howard  Lum.  Co. 
Geo.  Tritch  Hardware  Co  . _ 
McPhee  &  McGinnity  

A.  J.  Baker  &  Co. __  __. 

B.  F.  Threewit   

Frank  Brannan   

Jas.  Banks  _ 

Walter  Forestell   

Hugh  Ferguson  _  

John  P.  Butler   

Barnett  Neville. __   

Albert  Dyes    

Hugh  Hagin  _  __. 

G.  W.  Snider   

J.  Manuel  __  

J.  G.  Kilpatrick  Furn.  Co... 

J.  G.  Kilpatrick  Furn.  Co... 
Cordes  &  Feldhauser  Carp. Co 


Superintendent   

Secretary    

Assistant  to  superintendent 

Clerk  

Printing  biennial  report  

Record  and  display  cards... 

Typewriting  

Kst.  1,  bronze  bases  for  cor- 
ridor columns.  

Est.  7,  con.  5,  sec.  6,  marble 
wainscoting  first  floor  

Est.  ii,  con.  5,  sec.  7,  marble 
wainscoting  second  floor  . 

Est.  2,  sec.  2,  bronze  work, 
staircase  and  corridors  

Extra  rail  and  balustrade... 

Balustrade,  top  of  inner 
dome   

Labor  and  material,  repairs. 

12  brass  thresholds,  2d  floor. 

Lumber  and  cement  

Hardware   

Cement...  

Brick  __  

Plaster  

Electrician   

Foreman  of  carpenters  

Foreman  of  plasterers  

Mason  __  

Plasterer  

Laborer  _  _ 

Laborer  _  

Laborer   

Team  and  driver  

Scaffolding   _ 

Furniture  for  legislature  

Tables  for  legislature  com. 
rooms   

Carpets    


2=8  33 
166  65 
130  00 

75  0° 
238  00 

14  5° 
4  55 

1.032  27 

1.505  52 
39i  5° 

6,776  91 
337  67 
199  00 

153  86 
94  00 
45  44 
42  15 
24  00 
6  50 
3  6° 
85  00 
99  75 
29  75 
79  5° 
13  00 
62  44 
61  88 
61  32 
13  12 

15  00 
467  5° 
348  00 
207  55 


EIGHTH  BIENNIAL  REPORT 
LIST  OF  VOUCHERS— Continued. 


No. 


To  Whom  Paid 


What  For 


4004 
4005 

4006 
4007 
400S 

4009 
4010 
401 1 
4012 
4013 
4014 
4015 
4016 
4017 
4018 

4019 

4020 
4021 
4022 
4°*3 
4024 
4025 
4026 
4027 
4028 
4029 
4030 
4031 
4032 
4033 
4034 
4035 
4036 
4037 


Cleveland  Elec.  Mfg.  Co  

Silver  State  Mfg.  Co  

Ilallack-Sayre-Newton  I,. 

Co  

Diamond  Incand.  Lamp  Co. 

Hallack  &  Howard  Lnm.  Co 

Wyckoff,  Seaman  &  Benedict 

W.  H.  Kistler  Stat'y  Co  

McPhee  &  McGinuity  

Republican  Pub.  Co  

Rocky  Mt.  News  Ptg.  Co  

Geo.  Tritch  Hardware  Co  

Mountain  Electric  Co._  

Daniels  &  Fisher  

L.  C.  Strycker  

Silvey  &  Webster  

C.  W.  Fair   „  

Alfred  Reichard  

John  Alien,   

D.  M.  Woods  _'_  

Chas.  Mann   

Karl  K.  Leich  

Jas.  Eriksen  

James  Murdoch   

Otto  Mea'rs  

Chas.  J.  Hughes,  Jr  

John  L. -Routt  

Job  A.  Cooper  

James  Murdoch   

Herman  Lueders  

A.  C.  Hunt   

F.  A.  Taylor..    ... 

Claire  Pogue   

Frank  Brannan  

Walter  Forestell  


Detective  clock   

Reporter's  tables,  house  and 
senate    

Table  and  bookcases,  hort'l 
dept  

Incandescent  lamps  _  

Glass  for  bookcases,  state 
library  

Roll  top  cab.,  att'y  geu'l  

File  case,  executive  office  

Lumber  

Advertising   

Advertising  

Hardware  

Batteries  _.   _  

Rug,  executive  office  

Plate  glass  signs,  exec,  office 

Cork,  hort'l  dept  

Letter  press  tank,  executive 

office     

Carpeuter  _  

Carpenter   

Carpenter. __  

Carpenter  

Cabinetmaker  

Decorator    

Cash  adv.,  ex.  digs.,  etc  

Manager  

Manager  _   

Manager  __. 

Manager   

Superintendent  _  

Secretary   

Assistant  to  superintendent 

Clerk    

Typewriting  

Electrician  _  

Foreman  of  plasterers  


HOARD  OK  CAPITOL  MANAGERS,,  COLORADO. 
LIST  OF  VOUCHERS— Continued. 


Date 


1897 
Feb.  27 


No. 


To  Whom  Paid 


4038 

4039 
4040 
4041 
4042 
4043 
4044 

4045 

4046 


4048 

4049 
4050 
4051 
4052 
4053 

4054 
4055 
4056 

4057 

4058 

4059 
4060 
4061 

4062 

4063 
4064 
4065 


What  For 


John  Dreyer  

Hugh  Ferguson  

Albert  Dyes  

Hugh  Hagin  

Barnett  Neville   

Albei  t  Carter   

G.  W.  Snider  

Denver  Onyx  and  Mar.  Mfg. 

Co   

Denver  Onyx  and  Mar.  Mfg. 

Co   

M.  J.  Patterson  

M.  J.  Patterson   

Snead  &  Co.  Iron  Works  

Snead  &  Co.  Iron  Works  

Snead  &  Co.  Iron  Works  

Snead  &  Co.  Iron  Works  

Snead  &  Co.  Iron  Works  

B.  F.  Threewit  

McPhee  &  McGinnity.  

J.  P.  Paulson   

McPhee  &  McGinnity  

Morgan-Chittenden  Furn.Co 

W.  H.  Kistler  Stat'y  Co  

J.  G.  Kilpatrick  Furu.  Co... 
Geo.  Tritch  Hardware  Co... 

Cordes  &  Feldhauser  Carp 

Co   

Hallack-Sayre-Newton  L.Co 
Denver  Book  and  Stat'y  Co. 
Jas.  Banks   


Plasterer  

Mason  

Laborer   

Laborer  

Laborer    

Laborer   

Team  and  driver  

Est.  8.  con  5.  sec  6,  marble 
wainscoting,  first  floor  

Fst  12,  con  5,  sec.  7,  marble 
wainscoting,  second  floor. 

Est  2.  bronze  bases  for  cor- 
ridor columns  

Est.  3.  bronze  bases  for  cor- 
ridor columns,  advanced 
retained  percentage  

Est.  3.  bronze  work,  stair- 
case and  corridors  

Est  1,  con.  2.  grilles  for  house 
and  senate   

Est  2,  con.  2.  grilles  for  house 
and  senate,  final  

Additional  balusters,  third 

floor   

Additional  balusters,  third 
floor  

Lime  and  plaster  

Cement   . 

Wall  and  show  cases,  histor- 
ical dept  __  _.. 

Lumber  and  moulding,  supt. 
pul>.  inst  ,  sec'y  of  state, 
clerk  sup  court,  auditor.. 

Desk  and  chair,  sec'y  of  state 

Cabinet  and  file  boxes,  exec- 
utive office    '  

Hat  rack,  executive  office.. 

Hardware  

Cleaning  and  laying  carpets 

Oak  table,  attorney  general 
Gavels  for  house  and  senate 
Foreman  of  carpenters  


Amount 


29  92 
39  °° 
54  57 
54  00 
49  5° 
24  75 
9  62 

1.797  3° 

121  50 

429  12 

150  00 

10,842  90 
1,210  50 
134  50 
3'2  75 
306  50 

16  40 
16  00 

477  5° 


85  00 
27  15 
26  00 
13  75 
13  45 
8  50 
2  50 
84  00 


32 


EIGHTH  BIENNIAL  REPORT 
LIST  OP  VOUCHERS— Continued. 


No. 


To  Whom  Paid 


What  For 


406b 
4067 
4068 
4069 
4070 

4071 

4072 

4073 
4074 
4075 
4076 
4077 
4078 
4079 
4080 
4081 

4082 

4083 
4084 


4087 


4090 
4091 
4092 
4093 
4094 
4095 
4096 
4097 
4098 
4099 


John  Allen   _.  

Alfred  Reichard  

Karl  K.  Eeich  

Atlas  Coal  Co   

Atlas  Coal  Co   

Mountain  Electric  Co  

Mountain  Electric  Co  

Colorado  Telephone  Co  

Denver  Union  Water  Co  

Denver  Union  Water  Co  

Denver  Con.  Gas  Co  

Denver  Con.  Gas  Co  

Silver  State  Towel  Sup.  Co. 
Silver  State  Towel  Sup.  Co. 

Colo.  Ice  and  Storage  Co  

Colo.  Ice  and  Storage  Co  

Denver  Plumbing  and  C.  Co 

Denver  Plumbing  and  C.  Co 

Inter-State  Oil  Co  

Inter-State  Oil  Co  

Geo.  Mayer  Hardware  Co  

Geo.  Mayer  Hardware  Co... 
Denver  Engineers'  Sup.  Co. 

W.  I.  McCandliss...  

W.  I.  McCandliss   

Mountain  Electric  Co  

Mountain  Electric  Co  

E.  A.  Peters  &  Co...  

A.  Giesecke   

Continental  Oil  Co  .... 

Gallup  the  Florist  ... 

Parkinson  &  Wallace  C.  Co. 

Craffey  &  Crowell  

Craffey  &  Crowell  


Carpenter   

Carpenter   

Cabinetmaker   

Est.  2  and  3, coal, Dec. and  Jan 

Est.  4,  coal,  Feb  

Eighth  and  ninth  install- 
ments electric  lighting 
plant,  Jan.  and  Feb  

Tenth  installment  electric 
lighting  plant,  March  

Tel.  rentals,  first  quarter  1897 

Water,  Dec.  and  Jan.  

Water,  February   

Gas,  Dec.  and  Jan  

Gas,  February  

Towel  service,  Dec.  and  Jan 

Towel  service.  Feb  

Ice,  Dec.  and  Jan  

Ice,  February   __ 

Casing,  etc.,  repairs  senate 
and  house  

Closet  bowls,  etc  

FCngiue  oil  and  waste  

Engine  oil  for  eng.  and  boil 

Hdw.  and  maintenance  sup. 

Key  blanks,  etc  

Elevator  and  engine  sup  

Elevator  repairs,  Jan  

Elevator  repairs,  Feb  

Electric  supplies,  Jan  

Electric  supplies,  Feb  

Toilet  paper   

Rent  of  chairs  for  inaug  

Engine  oil   

Decorations,  inauguration.. 

Dusters  and  tray  

Sponges,  etc   

Brooms    


F 

F 
F 
M 
M 


M 

300  00 

M 

428  50 

M 

204  35 

M 

131  10 

M 

M 

M 

79  5° 

M 

53  °5 

M 

39  00 

M 

23  75 

M 

126  90 

M 

61  45 

M 

80  16 

M 

6  00 

M 

59  03 

M 

20  00 

M 

53  77 

M 

42  65 

M 

83  30 

M 

38  78 

M 

7  75 

M 

56  20 

M 

30  00 

M 

25  00 

M 

25  00 

M 

19  75 

M 

15  38 

M 

7  00 
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No. 


To  Whom  Paid 


What  For 


4100 
4101 
4102 

4103 
4104 

4>°5 
4106 
4107 
4108 
4109 
41 10 
41 1 1 
4112 
4113 
4114 
4115 
41  i(3 
4117 
■4118 
4119 
4120 
4121 
4122 

4123 
4124 
4125 
4126 
4127 
4128 
4129 
4'3° 
4iji 
4132 
4133 
4134 
4135 
4136 


Geo.  Tritch  Hardware  Co... 

Dauiels  &  Fisher  

M.  J.  Patterson..  

Wolfe  Londoner  .'  

Hallack  &  Howard  Lura.  Co 

Scott  Sup.  and  Tool  Co  

William  Sachs  

The  Fair   

Geysetite  Soap  Co   

Silver  State  Brush  Mfy  

Robert  McAllister   __ 

Robert  McAllister   

Charles  H.  McGuire   

Charles  H.  McGuire  

Patrick  Boyle  _  

Patrick  Boyle  _   

Joseph  Graham  

Joseph  Graham.  

Fred  Barth._   

Fred  Barth  _  

John  V.  Kent  _.. 

J.  W.  Mulnix  

J  W.  Mulnix..  

James  Neville  

James  Neville   

S.  G.  Hudson  

S.  G.  Hudson  

Jos.  T.  Boyd   

Jos.  T.  Boyd  _. 

Cliff  H.  Edwards  

Cliff  H.  Edwards  

Jas.  F.  C.  Boyd   

J.  W.  Jackson  

J.  W.  Jackson    

F.  W.  Hayden  

F.  W.  Hayden  

R.  Biauford   


Hardware...  

Janitor's  supplies  

Work  on  elevators   

Two  barrels  salt  

Window  poles   

Electric  supplies  __   

Steel  figures   _ 

Toilet  soap   _  

Soap    

Window  brush   

Engineer,  Dec.  and  Jan  

Engineer,  Feb  

Ass't  engineer,  Dec.  and  Jan 

Ass't  engineer,  Feb  

Fireman,  Dec.  and  Jan  

Fireman,  Feb  

Fireman,  Dec.  and  Jan  . 

Fireman,  Feb  

Fireman,  Dec.  and  Jan  

Fireman,  Feb  

Ass't  engineer,  Feb  

Watchman,  Dec.  and  Jan... 

Watchman,  Feb  

Watchman,  Dec.  and  Jan... 

Watchman,  Feb  

Watchman,  gr'ds,  Dec. -Jan 
Watchman,  grounds,  Feb 
Elevator  pilot,  Dec.  and  Jan 

Elevator  pilot,  Feb  

Elevator  pilot,  Jan...  

Elevator  pilot,  Feb  

Elevator  pilot,  Feb  

Head  janitor,  Dec.  and  Jan  . 

Head  janitor,  Feb  

Janitor,  Dec.  and  Jan  

Janitor,  Feb  

Janitor,  Dec.  and  Jan  


M 

$        13  05 

M 

10  43 

M 

9  75 

M 

5  00 

M 

4  75 

M 

4  70 

M 

3  10 

M 

3  00 

M 

3  00 

M 

1  50 

M 

200  00 

M 

100  00 

M 

198  33 

M 

85  00 

M 

144  00 

M 

72  00 

M 

144  00 

M 

72  00 

M 

144  00 

M 

72  00 

M 

85  00 

M 

150  00 

M 

75  00 

M 

120  00 

M 

60  00 

M 

150  00 

M 

75  00 

M 

100  00 

M 

50  00 

M 

45  00 

M 

50  00 

M 

50  00 

M 

148  40 

M 

70  00 

M 

120  00 

M 

60  00 

M 

120  00 
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a 

Date 

No. 

To  Whom  Paid 

What  For 

o 

u 
a 

Amount 

a 

< 

1897 

Feb.  27 


Mar.  31 


4'37 
4138 
4139 
4140 
4141 
4142 

4M3 
4144 

4145 
4146 
4147 
4148 
4149 
4150 
4151 
4152 
4153 
4'54 
4155 
4156 
4157 
4158 
4159 
4160 
4161 
4162 
4163 
4164 

4'65 
4166 
4167 
4168 
4169 
4170 
4171 
4172 


R  Branford  

Robt.  Johnson   

Robt.  Johnson   

K.  Lindsay  

K.  Lindsay  

J.  W.  Russell..  

J.  W.  Russell..  

F.  C.  Bruce  

F.  C.  Bruce   :.. 

James  Givens  

James  Givens  _ 

Henry  Wolff.   

Henry  Wolff  

Chas.  Adams  

Chas.  Adams  

John  Bergstrom  

John  Bergstrom  ._  

Fred  Schutzbach   

John  V.  Kent  

Otto  Mears   ^  

Chas.  J.  Hughes,  Jr  

John  L.  Routt   

Job  A.  Cooper  

James  Murdoch  

Herman  Lueders   

A.  C.  Hunt  

F.  A.  Taylor   

Herman  Lueders   

Denver  Book  &  Stat'y  Co... 

M.  J.  Patterson    

John  Malcolm   

A.  F.  Nye  _  

Denver  Wire  and  I.  Wks.  Co 

B.  F.  Threewit  _  

Frank  Bran  nan  

Walter  Forestell   


Janitor,  Feb   

Janitor,  Dec.  and  Jan  

I  Janitor,  Feb   

Janitor,  Dec.  and  Jan  

Janitor,  Feb  

Janitor,  Dec.  and  Jan  

Janitor,  Feb.   

Janitor,  Dec  and  Jan  __ 

Janitor,  Feb...  

Janitor,  Jan  

Janitor,  Feb   

Removing  ashes,  Dec. -Jan.. 

Removing  ashes,  Feb  

Foreman  grounds,  Dec. -Jan. 

Foreman  grounds  Feb  

Laborer  grounds,  Dec-Jan  . 

Laborer  grounds,  Feb  

Manure  

Assistant  engineer,  Jan  

Manager   

Manager   

Manager  

Manager  

Superintendent  

Secretary  

Assistant  to  sup't...  

Clerk    

Cash  advanced,  office  exp... 

Stationery   

Eight  grilles,  mining  bureau 
Cut'g  inscription  cor.  stone. 
Painting  basement  doors  ... 
Six  brass  thresholds,  2d  floor 

Plaster  

Electrician  _  

Foreman  of  plasterers  


M 

$        60  00 

M 

120  00 

M 

60  00 

M 

120  00 

M 

60  00 

M 

120  00 

M 

60  00 

M 

120  OO 

M 

60  00 

M 

52  00 

M 

60  00 

M 

40  00 

M 

20  00 

M 

200  OO 

M 

100  00 

M 

120  OO 

M 

60  00 

M 

184  00 

M 

76  50 

B 

208  33 

B 

208  33 

B 

208  33 

B 

208  33 

B 

208  33 

B 

166  65 

B 

135  00 

B 

75  00 

B 

6  45 

B 

2  45 

B 

200  00 

B 

80  00 

B 

47  25 

B 

42  00 

B 

9  00 

B 

85  00 

B 

61  25 
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No. 


To  Whom  Paid 


What  For 


a 
0, 
< 


Amount 


1897 
Mar.  31 


4173 
4'74 
4175 
4176 
4177 
4178 

4179 

4180 

41S1 
4182 
41S3 
4184 
4185 
4186 
4187 
41SS 
4189 
4190 

4191 
4192 
4193 
4194 
4195 
4196 
4197 
4198 
4199 
4200 
4201 
4202 
42°3 
4204 

4205 
4206 


Hugh  Ferguson  

John  Dreyer  

Hugh  Hagin   

Albert  Dyes  

Barnett  Neville   

G.  W.  Snider. .    

Morgan-Chittenden  Furu.Co 

Morgan-Chittenden  Furu.Co 

Morgan-Chittenden  Furn  Co 

McPhee  &  McGinnity  

Denver  Plumbing  and  C.  Co 

James  Murdoch. __   

Jas.  Banks  ._  

John  Allen    

Alfred  Reichard  

Karl  K.  Leich...  

A.  F.  Nye._   

Atlas  Coal  Co...  

Mountain  Electric  Co  

Mountain  FJectric  Co  

Colorado  Telephone  Co  

Deuver  Con  Gas  Co...  

Denver  Union  Water  Co  

Silver  State  Towel  Sup.  Co.. 

Colo.  Ice  and  Storage  Co  

C.  J.  Reilly  ...  

Continental  Oil  Co.__  

Geo.  Mayer  Hardware  Co ... 
Parkinson  &  Wallace  C.  Co  . 
Denver  Engineers'  Sup.  Co. 

McPhee  &  McGinnity  

Scott  Sup.  and  Tool  Co  

S.  D.  Cook  ._   

McCarthy  &  Tepan  


Mason   

Plasterer  

Laborer  ...  .. .__   . 

Laborer  

Laborer  

Team  and  driver  

Furniture  for  supreme  court 

offices   _  __ 

Furniture  for  supreme  court 
offices  

Desk  for  secretary  of  state.. 

Lumber  .__    

Lamp  shades...  

Cash  advanced,  ex.  chgs  

Foreman  of  carpenters  

Carpenter  

Carpenter  ___  

Carpenter    

Finishing  furn.,  law  library 

Est.  5,  coal,  March  

Elevenlh   installment  elec- 
tric lighting  plant,  April.. 

Electric  supplies  

Telephone  rentals,  second 
quarter  1897  

Gas,  March   __ 

Water.  March    

Towel  service,  March  

Ice,  March  __  

Engineer  supplies  .__  

Engine  oil  ___  

Locks,  keys,  etc  

Dusters    

Boiler  supplies. __   

Step  ladder  

Electric  supplies  

Repairs  on  clock  

Material  forcleaning marble 


22  50 
11  03 

60  75 
60  75 

23  63 
8  75 

323  5° 


F 

267  50 

F 

125  00 

F 

48  15 

F 

8  00 

F 

1  20 

F 

91  00 

F 

75  60 

F 

61  60 

F 

67  50 

F 

39  50 

M 

542  20 

M 

300  00 

M 

10  99 

M 

429  00 

M 

139  25 

M 

128  25 

M 

53  65 

M 

25  65 

M 

28  45 

M 

25  5° 

M 

IS  28 

M 

18  00 

M 

11  89 

M 

8  00 

M 

6  20 

M 

5  00 

M 

4  00 

30 
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To  Whom  Paid 


What  For 


4209 
4210 
421 1 
4212 

4213 
4214 

4215 
4216 
4217 
4218 
4219 
4220 
4221 
4222 
4223 
4224 
4225 
4226 
4227 
4228 
4229 
4230 
4231 
4232 
4233 
4234 
4235 
4236 
4237 
4238 
4239 
4240 
4241 
4242 
4243 


Geo.  Tritch  Hardware  Co 

Robert  McAllister  

Chas.  H.  McGwire.  

John  V.  Kent  

Patrick  Boyle  

Fred  Barth  

Joseph  Graham  

J.  W.  Mulnix...  

James  Neville   

Barnett  Neville  

S.  G.  Hudson  

Jos  T.  Boyd  

Jas.  F.  C.  Boyd  

Cliff  H.  Edwards  

J.  W.  Jackson..  

F.  W.  Hayden   

R.  Bran  ford  

Rob't  Johnson  

E.  Lindsay   

J.  W.  Russell   

F.  T.  Bruce   

James  Givens  .  _   

Henry  Wolff   

Chas.  Adams   

John  Bergstrom  

Cecil  A.  Deane   

Otto  Mears.   

Chas.  J.  Hughes,  Jr  

John  L.  Routt...  

Job  A.  Cooper  _  

James  Murdoch  

Herman  Lueders  

A.  C.  Hunt  ... 

F.  A.  Taylor   

Herman  Lueders   

Frank  Brannan   

Albert  Dyes  _. 


Lock  and  key  blanks  

Engineer  _  

Assistant  engineer..  

Assistant  engineer..  

Fireman   _. 

Fireman  

Fireman   

Watchman  

Watchman   

Watchman    _. 

Watchman  

Elevator  pilot  

Elevator  pilot   

Elevator  pilot..  

Head  janitor   

Janitor  _  

Janitor  _     

Janitor    

Janitor  

Janitor  

Janitor   

Janitor ._  

Removing  ashes  ._   

Foreman  of  grounds  

Laborer,  grounds  

Custodian  war  relics,  three 
months...  

Manager  ...    

Manager  

Manager  

Manager   _  

Superintendent   

Secretary    

Assistant  to  superintendent 

Clerk   _  

Cash  advanced,    office  ex- 
penses    

Electrician   

Laborer  


M 

$          1  40 

M 

100  00 

M 

85  00 

M 

76  50 

M 

67  20 

M 

72  00 

M 

72  00 

M 

75  00 

M 

21  30 

M 

38  70 

M 

75  00 

M 

50  00 

M 

5°I°° 

M 

50  00 

M 

70  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

20  00 

M 

100  00 

M 

60  00 

M 

120  00 

B 

83  35 

B 

83  35 

B 

83  35 

B 

83  35 

B 

208  34 

B 

166  65 

B 

130  00 

B 

75  00 

B 

3  95 

B 

85  00 

B 

61  88 
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a 

o 

Date 

No. 

To  Whom  Paid 

What  For 

0, 

Amount 

a. 

< 

1897 

Apr.  30 


4244 
4245 
4246 
4247 
4248 
4249 
4250 
4251 
4252 
4253 
4254 
4255 
4256 
4257 
4258 
4259 
4260 
4261 
4262 
4263 
4264 
4265 
4266 
4267 
4268 
4269 
4270 
4271 
4272 
4273 
4274 
4275 
4276 
4277 
4278 


G.  W.  Suider  

Sncad  &  Co.  Iron  Works... 

A.  F.  Nye  

Atlas  Coal  Co...   

Mountain  Electric  Co  

Denver  Con.  Gas  Co  

Silver  State  Towel  Sup.  Co. 
Colo.  Ice  and  Storage  Co . . . 

Inter  state  Oil  Co  

Daniels  &  Fisher.  

Geo.  Mayer  Hardware  Co.. 
Mountain  Electric  Co...  ... 

Denver  Engineers'  Sup.  Co 

Continental  Oil  Co  

Smith-Brooks  Ptg.  Co.  

Robt.  McAllister  

CHas.  H.  McGuire  

Thos.  McAdams  

Fred  Barth    

Joseph  Graham  

J.  W.  Mulnix.  

S.  G.  Hudson  __  

Barnett  Neville  

Jos.  T.  Boyd  

Cliff  H.  Edwards  

Jas.  F.  C.  Boyd   

J.  W.  Jackson...  

F.  W.  Hayden...   

R.  Branford  

Robt.  Johnson  

E-  Lindsay   

J.  W.  Russell   

F.  C.  Bruce    

James  Givens  

F.  A.  Smith   


Team  and  driver  

Est.  4,  bronze  work,  stair- 
case and  corridors  

Painting  doors  in  basement 

Est.  6,  coal,  April  

Twelfth  installment  electric 
lighting  plant,  May  

Gas,  April.  

Towel  service,  April  

Ice,  April   

Engine  oil    

Linoleum,  etc   

Wire,  hdw.,  grds.  and  bldg 

Electric  supplies  

Couplings, valves,  grds.,  bldg 

Coal  oil  for  boilers  

Requisition  blanks  

Engineer   

Assistant  engineer  

Assistant  engineer  

Fireman   

Fireman   

Watchman..  _. 

Watchman   

Watchman   

Elevator  pilot   __ 

Elevator  pilot  

Elevator  pilot  

Head  janitor  

Janitor   

Janitor  _  

Janitor   

Janitor   _. 

Janitor    

Janitor   _ 

Janitor  

Janitor   


!i 
I! 

B 

M 

M 

M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
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II, o 

Date 

No. 

To  Whom  Paid 

What  For 

~ 
& 

Amouut 

< 

1897 

Apr.  50 


June  1 


4279 
4280 
42S1 
4282 
4283 
4284 
4285 
42S6 
4287 
42S8 
4289 
4290 
4291 
4292 
4293 
4294 

4295 
4296 

4297 
4298 
4299 
4300 
4301 
4302 
4303 

4304 

4305 
4306 
43<>7 
4308 
4309 
43io 
43" 
43'2 
43 '3 


A.  Reilly  

Henry  Wolff  

Chas.  Adams   

John  Bergstrom   

Hugh  Hagin   

C.  W.  Butler  

C.  H.  Chiltz   

Wm:  Padgett  _  

Anton  Elzi   __   

Cecil  A.  Deane  

Jas.  Banks  

John  Allen    

Alfred  Reichard   

Karl  K.  Leich  

A.  F.  Nye    

J.  G.  Kilpatrick  Furn  Co... 

McPhee  &  McGinnity  

Denver  Plumbing  and  C.  Co 
Hallack  Paint,  O  and  G.  Co 

James  Murdoch  

Herman  Lueders   

A.  C.  Hunt  

E.  Meininger   

F.  A.  Taylor  

Times-Sun  Pub.  Co  

Snead  &  Co.  Iron  Works  

Snead  &  Co.  Iron  Works  

Jas.  Banks    

Denver  Plumbing  and  C.  Co 

Fred  Wild...   

Deane  Steam  Pump  Co  

Denver  Fire  Clay  Co  __. 

Frank  Brannan..   

Hugh  Ferguson  

Albei  t  Dyes  


Janitor   

Removing  ashes  

Foreman  of  grounds  

Laborer,  grounds  

Laborer,  bldg.  and  grounds. 

Laborer,  grounds  _  

Laborer,  grounds   

Laborer,  grounds  

Laborer,  grounds  

Custodian  of  war  relics  

Foreman  of  carpenters  

Carpenter   

Carpenter   

Cabinetmaker   

Painting  furniture  _. 

Rocker,  Judge  Wilson,  ct.  ap 

Lumber  _  

Gas,  portable,  exec.  ofBce  __ 

Oil,  paint  and  glass  

Superintendent  ._  

Secretary.  

Assistant  to  sup't   

Detail  paper,  sup't  

Clerk    

Advertising  

Est.  5,  bronze  work,  stair- 
case and  corridors  

Est.  6,  bronze  work,  stair- 
case and  corridors,  final 

Foreman  of  carpenters  

R'g-brass  tub.,  gal's  h.  &  sen 

Repairing  boilers  

Rep's  on  pumps  and  cylind's 

Brick  and  clay   

Electrician    

Mason    

Laborer  


M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
P 
F 
F 
F 
F 
F 
F 
F 
F 
B 
B 
B 
B 
B 
B 

B 

B 

B 
B 
E 
B 
B 
B 
B 
B 
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No. 

43'4 
43  "5 
4316 
4317 
4318 
43"9 
4320 
4321 
4322 
4323 
4324 
4325 
4326 
4327 
4328 

4329 
433° 
433" 
4332 
4333 
4334 
4335 
4336 
4337 
4338 
4339 
4340 
4341 
4342 
4343 
4344 
4345 
4346 
4347 
4348 


To  Whom  Paid 


a 

0 

What  For 

a. 

Amount 

0. 

< 

Mcl'hee  &  McGinuity  

Mountain  Electric  Co  

B.  F.  Threewit   

Mountain  KleclricCo  

Denver  Union  Water  Co  

Denver  Union  Water  Co  

Atlas  Coal  Co  

Denver  Con.  Gas  Co  

Silver  State  Towel  Sup.  Co. 

Colo.  Ice  and  Storage  Co  

Rocky  Mt.  Fuel  Co  

J.  J.  Thomas  Coal  Co  

Colo.  Fuel  and  Iron  Co  

Denver  Engineers'  Sup.  Co. 

Geo.  Mayer  Hardware  Co... 

Geo.  Mayer  Hardware  Co... 
Denver  Plumbiugand  C.  Co. 
Geo.  Tritch  Hardware  Co... 
Geo.  Tritch  Hardware  Co... 

W.  H.  Kistler  Stat'y  Co  

William  Sachs  

Auld  &  McDowell. __  

Craffey  &  Crowell  

Denver  Book  and  Stat'y  Co. 
Wyckoff,  Seaman  &  Benedict 
Diamond  Incand.  Lamp  Co. 

George  P.  Kelly   

Chas.  H.  McGuire  

Fred  Barth  

Joseph  Graham  

J.  W.  Muluix...  

Barnett  Neville   

S.  G.  Hudson..   

Jas.  F.  C.  Boyd  

Cecil  A.  Deane  


Doors  and  cement  ._  

Annunciator,  state  engineer 
and  conduit,  basement  

Lime   

13th     installment  electric 
lighting  plant,  June  

Water,  Apr.-May,  grounds.. 

Water,  Apr.-May,  building. . 

Kst.  7,  coal,  May  

Gas,  May   .J. 

Towel  service,  May  

Ice,  May  

Coal  for  testing   

Coal  for  testing  

Coal  for  testing   ._  

Supplies,  engines  and  boilers 

Lawn    mowers,  couplings, 
etc.,  grounds.   

Brushes,  hardware,  etc  

Adjusting  tanks  

Hardware   

Shears,  etc..  grounds  

File  boxes    

Steel  dies   _  

Spray  pumps,  grounds  _ 

Whisk  brooms   

Rubber  bands   

Envelope  holders,  exec.  off. 

Incandescent  lamps   

Engineer..     

Ass't  engineer   

Fireman   

Fireman     

Watchman  _  

Watchman   

Watchman   

Elevator  pilot  

Custodian,  war  relics  


B 

$           12  00 

B 

9  86 

I! 

2  99 

M 

300  00 

M 

M 

176  75 

M 

192  54 

M 

5'  75 

M 

29  25 

M 

16  80 

M 

12  86 

M 

8  42 

M 

6  30 

M 

56  58 

M 

72  55 

M 

18  80 

M 

15  00 

M 

8  60 

M 

6  70 

M 

4  50 

M 

2  90 

M 

2  25 

M 

2  00 

M 

1  60 

M 

1  5° 

M 

1  50 

M 

115  00 

M 

100  00 

M 

72  00 

M 

72  00 

M 

75  00 

M 

75  00 

M 

75  00 

M 

50  00 

M 

40  00 

40 
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No. 


To  Whom  Paid 


What  For 


Amount 


4349 
435° 
4351 
4352 
4353 
4354 
4355 
4356 
4357 
4358 
4359 
4360 
436i 
4362 
4363 
4364 
4365 
4366 

4367 
436S 
4369 
4370 
4371 
4372 
4373 
4374 
4375 
4376 

4377 

4378 

4379 
4380 
438i 


J.  W.  Jackson  

R.  Branford   _. 

J.  W.  Russell   

F.  C.  Bruce   

F.  A.  Smith  

Robt.  Johnson  

A.  W.  Robinson...   

F.  W.  Hayden  

J.  W.  Fields  

Chas.  Adams   

John  Bergstrom    

C.  W.  Butler   

C.  H.  Schullz    

Wm.  Padgett  

Anton  Elzi    

Hugh  Hagin  

Henry  Wolff   

Morgan -Chittenden  Furni- 
ture Co  

Daniels  &  Fisher  

McPhee  &  McGinnity  

T.  J.  Morrison   

McPhee  &  McGinnity  

Hallack  Paint,  O.  &  G.  Co  .. 

Karl  K.  Leich    

James  Murdoch   ___ 

Herman  Lueders   

F.  A.  Taylor...  _  

Times-Sun  Pub.  Co  

Denver  Onyx  and  Mar.  Mfg. 

Co   

Denver  Onyx  and  Mar.  Mfg. 

Co   

A.  F.  Nye   

A.  L.  Deane  &  Co  

C.  W.  Fair    


Head  janitor   

Janitor   

Janitor   

Janitor    

Janitor  

Janitor   

Janitor   

Janitor  

Janitor  ._  

Foreman,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds   

Laborer,  grounds   

Laborer,  grounds   

Laborer,  grounds  

Removing  ashes  __  _ 

Furn.  for  judges  supreme 
court  and  court  of  appeals 

Brackets,  tubing,  etc.,  drap- 
ery, executive  office  

Lumber,  hort'l  dept  

Flag  _  

Glass,  show  cases,  war  relics 

Paint,  etc  

Cabinetmaker  

Superintendent  

Secretary   

Clerk  

Advertising   

Est.  9,  con.  5,  sec.  6,  marble 
wainscoting,  first  floor  

Est.  13,  con.  5,  sec.  7,  marble 
wainscoting,  second  floor. 

Painting  and  graining,  hist., 
$232.30;  sundries,  $12  75  

Vault  door,  hist'l  dept  

Work,  lautern  of  dome  


M 

$        70  00 

M 

60  00 

M 

60  00 

M 

60  00' 

M 

60  00 

M 

62  00 

M 

38  -0 

M 

M 

3  87 

M 

.115  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

20  00 

F 

236  00 

F 

22  85 

F 

26  19 

F 

19  00 

K 

3  33 

F 

3  28 

F 

65  00 

B 

208  33 

B 

166  65 

B 

75  00 

B 

8  50 

B 

2,826  48 

B 

1,955  67 

B 

245  °5 

B 

83  CO 

B 

65  51 
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1 1 


No. 


To  Whom  Paid 


What  For 


a. 
a 

<! 


Amount 


4382  Fred  Wild...  

4353  Mountain  Electric  Co  

4354  Snead  &  Co.  Iron  Works  

4385  B.  F.  Threewit   

4386  Hallack  &  Howard  Lum.  Co 

4387  McPhee  &  McGinnity  

4388  Jas.  Banks  ...  _  

4389  John  Allen. __  

4390  Frank  Brannan.  

4391  Hugh  Ferguson...  

4392  Albert  Dyes..  

4393  Walter  Forestell  

4394  Carl  Lueders  _. 

4395  i  G.  W.  Snider   

4396  Colorado  Telephone  Co  

4397  Mountain  Electric  Co  

4398  Atlas  Coal  Co  

4399  Denver  Con.  Gas  Co...  

4400  Denver  Union  W'ater  Co  

4401  Silver  State  Towel  Sup.  Co. . 

4402  Colo.  Ice  and  Storage  Co  

4403  Midland  F'dry  &  Mach.  Wks 

4404  Denver  Engineers'  Sup.  Co. 

4405  Diamond  Iucand.  Lamp  Co. 

4406  City  Treasurer   

4407  Mountain  Electric  Co  

440S  Geo.  Tritch  Hardware  Co... 

4409  Fairbanks,  Morse  &  Co  

4410  A.  F.  Nye  

4411  Daniels  &  Fisher  

4412  George  P.  Kelly  

4413  Chas.  H.  McGuire..  

4414  Joseph  Graham  

4415  Fred  Barth   

4416  J.  W.  Mulnix   

4417  Barnett  Neville  


Repair'g  brick  work,  boilers 

Electric  supplies  

Extra  bronze  rail  

Lime  and  plaster  

Lumber,  historical  dept  

Cement   

Foreman  of  carpenters  

Carpenter.    

Electrician   

Mason   

Laborer  

Plasterer   

Laborer    

Team  and  driver   

Tel.  rentals  3d  quarter,  i8y7. 

Fourteenth  installment  elec- 
tric lighting  plant,  July  

Est.  8,  coal,  June   

Gas,  June   _ 

Water,  June...   

Towel  service,  June  

Ice,  June    

Refurnishing  furnaces  

Supplies,  engine  and  boiler. 

Incandescent  lamps   

Boiler  inspection...  1  

Electric  supplies  __  

Hardware   _  _ 

Adjusting  scales  

Street  signs  on  grounds  

Window  shade  cloth  

Engineer..   

Assistant  engineer...  

Fireman    

Fireman  _  _. 

Watchman    

Watchman    


B 
B 
B 
B 
B 
B 
B 
B 
B 
B 
B 
B 
B 
B 
M 

M 

M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
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Date 


No. 


To  Whom  Paid 


What  For 


1897 
June  30  4418 

4419  I 
I  4420 
4421 
4422 

4423 
4424 

4425 

4426  I 

4427  . 

4428  i 
4429 
443o 
4431 
4432 
4433 
4434 
4435 
4436 
4437 
4438 
4439 
4440 

4441 


July  31 


4442 

4443 
4444 
4445 
4446 

4447 


4449 
445° 


S.  G.  Hudson..  

Jas.  F.  C.  Boyd  

J.  W.  Jackson   

E.  Lindsay  

R.  Branford    

J.  W.  Russell   

Robt.  Johnson  

F.  A.  Smith  

F.  C.  Bruce   

Cecil  A.  Deane  

Henry  Wolff....  

Denver  Union  Water  Co  

Chas.  Adams  

Hugh  Hagin   

Anton  Elzi    

Wm.  Padgett    

C.  H.  Schultz   

C.  W.  Butler...  

John  Bergstrom  

A.  W.  Robinson   

Hallack-Sayre- Newton  L.Co 

Karl  K.  Leich  .   

McPhee  &  McGinuity  

C.  J.  Reilly   

James  Murdoch   

Herman  Lueders  

F.  A.  Taylor   

Denver  Lithographic  Co  

Herman  Lueders  ..  

Denver  Onyx  and  Mar.  Mfg. 

Co   .   _  _ 

Denver  Onyx  and  Mar.  Mfg. 

Co  ___   

Denver  Onyx  and  Mar.  Mfg. 

Co    -  

Denver  Onyx  and  Mar.  Mfg. 

Co  


Watchman   

Elevator  pilot   

H.-ad  janitor  

Janitor,  two  months  

Janitor   

Janitor..    

Janitor  

Janitor   

Janitor  .  _   

Custodian  war  relics  

Removing  ashes  

Water,  grounds   

Foreman,  grounds   

Laborer,  grounds .   

Laborer,  grounds   

Laborer,  grounds  

Laborer,  grounds   

Laborer,  grounds    

Laborer,  grounds. __  

Laborer,  grounds   

Furniture,  horticultural  dept 

Cabinetmaker   

Lumber  

Material  and  labor  changing 
main  steam  pipes,  engine 
room    

Superintendent  

Secretary  

Clerk   

Letter  heads  and  envelopes. 

Cash  advanced,  office  exp  

Est.  14,  con.  5,  sec.  7,  marble 
wainscoting  second  floor.. 

Est.  10,  con.  5,  sec.  6,  marble 
wainscoting,  first  floor  

Est.  1,  con.  5,  sec.  9,  marble 
wainscoting  supreme  court 

Est.  9.  con.  3,  marble  tiling 
first  floor  ..    


M 

$       75  00 

M 

50  00 

M 

70  00 

M  , 

120  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

40  00 

M 

20  00 

M 

127  25 

M 

115  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

F 

300  00 

F 

68  75 

F 

28  82 

B 

460  60 

B 

20S  34 

B' 

166  65 

B 

75  00 

B 

20  50 

B 

4  95 

B 

2,223  86 

B 

509  80 

B 

341  10 

B 

412  02 
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O'll 

Date 

No. 

To  Whom  Paid 

What  For 

h 

a 

Amount 

a 

< 

445' 
4452 

4453 

4454 
4455 
4456 
4457 
4458 
4459 
4460 
4461 
4462 
4463 
4464 
4465 
4466 

4467 

4468 
4469 
4470 
4471 
4472 
4473 
4474 

4475 

4476 

4477 
4478 

4479 
4480 
4481 
4482 

4483 
4484 


Denver  Onyx  and  Mar.  Mfg. 

Co   

Denver  Onyx  and  Mar.  Mfg. 

Co  

C.  J.  Reilly  

B.  F.  Threewit  

A.  J.  Baker  &  Co  

Frank  Brauuan  

Jas.  Banks   

D.  M.  Woods   

D.  M.  Woods  

John  Allen    _ 

Walter  Forestell  

John  Dreyer  

Hugh  Ferguson...  

Albert  Dyes.  

G.  W.  Snider  .__  

Denver  Onyx  and  Mar.  Mfg. 

Co    

Mountain  Electric  Co  

Atlas  Coal  Co  

Atlas  Coal  Co   

Denver  Union  Water  Co  

Denver  Union  Water  Co  

Denver  Con.  Gas  Co  

Silver  State  Towel  Sup.  Co 
Colo.  Ice  and  Storage  Co  

Haswell  Drug  Co  

J.  L.  Russell  

Daniels  &  Fisher  

E.  A.  Peters  &  Co  

A.  F.  Nye   _. 

Geo.  Tritch  Hardware  Co... 

Continental  Oil  Co  

Park  Floral  Co   

D.  C.  Strycker  

A.  h-  Mitchell  


Est.  4,  con.  5,  sec.  3,  marble 
tiling  second  floor  

Est.  4,  con.  5.  sec.  4,  marble 
tiling  third  floor  

Material  and  labor,  chang- 
ing main  steam  pipes  

Cement...  

Brick  

Electrician  _  

Foreman  of  carpenters  

Carpenter   

Carpenter,  June   

Carpenter  .    

Plasterer  __   

Plasterer  __ 

Mason  _  

Laborer    

Team  and  driver  

Est.  1,  con.  7,  sec.  4.  marble 
wainscoting  third  floor  ... 

Fifteenth  installment,  elec- 
tric lighting  plant,  August 

Est.  9,  coal,  July   

Est.  10,  final  

Water,  grounds    

Water,  building   

Gas,  July    

Towel  service,  July  

Ice,  July  _  _  . 

Glass  jars  and  bottles,  hort'l 
dept'  _   

Care  of  trees  

Covers  for  furn.,  house,  sen. 

Toilet  paper   

Pai  nting  fixtures.   - 

Hardware   

Engine  oil   _. 

Palm  and  jardiniere,  hort'l 

dept  ._   

Signs  and  lettering  cases, 
bureau  of  mines  

Grass  seed  for  grounds  


n 

B 

B 

B 
B 
B 
B 
B 
B 
B 
B 
B 
B 
B 
B 

Mbl 


160  12 

2°5  35 

32  15 
12  00 

6  50 
85  00 
94  50 
75  6° 
49  00 
75  60 
82  25 
34  65 
77  25 
60  75 

7  00 


M 

300  00 

M 

199  34 

M 

360  39 

M 

273  10 

M 

50  10 

M 

33  75 

M 

30  00 

M 

17  So 

M 

414  46 

M 

150  00 

M 

156  39 

M 

55  00 

M 

32  75 

M 

28  30 

M 

26  25 

M 

13  25 

M 

11  25 

M 

10  25 
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Date 


No. 


To  Whom  Paid 


What  Per 


Amount 


1897 
July  31 


Aug.  31 


44S5  C.  J.  Reilly  

4486  Denver  Engineer  Sup.  Co... 

4487  Mountain  Electric  Co  _. 

4488  Fred  Schutzbach  

44^9  Denver  Plumbing  and  C.  Co. 

4490  Hallack  Paint,  O.  and  G.  Co 

4491  Scott  Sup.  and  Tool  Co  

4492  George  P.  Kelly ._   

4493  Chas.  H.  McGuire..  

4494  Joseph  Graham   

4495  FredBarth..  

4496  ;  J.  W.  Mulnix...  

4497  Barnett  Neville  _  

4498  S.  G.  Hudson.. _  

4499  Albert  Dyes   _  

4500  Jas.  F.  C.  Boyd   

4501  J.  W.  Jackson  

4502  R.  Branford  .    

4503  F.  C.  Bruce   

4504  F.A.Smith  ._   

4505  A.  W.  Robinson    

4506  Robt.  Johnson  

4507  J.  W.  Russell   

4508  E.  Lindsay  

4509  Karl  K.  Leich   . 

4510  Cecil  A.  Deane  

4511  Henry  Wolff  

4512  Chas.  Adams  

45>3  John  Bergstrom   

4514  Anton  Elzi    

4515  Hugh  Hagin  _. 

4516  Wm.  Padgett. __  

4517  C.  H.  Schultz  

4518  C.  W.  Butler  

4519  Colorado  Dry  Goods  Co  

4520  James  Murdoch  

4521  Herman  Lueders  


Engine  supplies  

Engine  supplies  

Electric  supplies  

Manure  

Plumbing  . ._  _ 

Oil,  etc  

Bolts,  etc  _  

Engineer..  _  

Ass't  engineer  

Fireman   

Fireman   

Watchman  

Watchman   

Watchman  

Watchman   

Elevator  pilot  

Head  janitor  

Janitor  

Janitor   

Janitor    

Janitor    

Janitor  

Janitor   

Janitor   

Cabinetmaker  

Custodian  war  relics. 

Removing  ashes  

Foreman,  grounds ... 

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds  ..... 

Laborer,  grounds  

Laborer,  grounds  

Furniture   

Superintendent  

Secretary.  


M 

$          7  60 

M 

5  43 

H 

4  7° 

M 

3  00 

M 

3  00 

M 

2  70 

M 

1  71 

M 

M 

100  00 

M 

72  00 

M 

72  00 

M 

75  00 

M 

79  85 

M 

60  50 

M 

7  25 

M 

50  00 

M 

70  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

67  50 

M 

40  00 

M 

20  00 

M 

115  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

F 

23  45 

B 

208  33 

B 

166  70 
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IT) 


No. 


4522 
4523 

4525 
4526 
4527 
4528 
4529 
4530 
4531 
4532 
4533 
4534 
4535 
4536 
4537 
4538 

4539 

454° 
4541 
4542 
4543 
4544 
4545 
4546 
4547 
4548 
4549 
455° 
4551 
4552 
4553 
4554 
4555 
4556 


To  Whom  Paid 


What  For 


Anion  nt 


F.  A.  Taylor  

Smith-Brooks  Ptg.  Co  

Denver  Book  and  Stat'y  Co. 

Denver  Onyx  and  Mar.  Mfg. 

Co  

Hallaek  &  Howard  Lum.  Co 

A.  F.  Nye    

McPhee  &  McGinnity  

B  F.  Threewit  .__  

J.  G.  Kilpatrick  Furn.  Co... 
Hallaek  Paint,  O.  and  G.  Co 

Frank  Branuan.  

Jas.  Banks  _  

John  Allen   

D.  M.  Woods   

Walter  Forestell  

John  Dreyer  

Hugh  Ferguson  

Mountain  Electric  Co  

Colo.  Fuel  and  Iron  Co  

Atlas  Coal  Co  _  

Denver  Union  Water  Co  

Denver  Con.  Gas  Co  

Silver  State  Towel  Sup.  Co.. 

Colo.  Ice  and  Storage  Co  

A.  F.  Nye   

Mountain  Electric  Co  

Daniels  &  Fisher  

Denver  Engineers'  Sup.  Co. 
Geo.  Mayer  Hardware  Co  _. 
Hallaek  &  Howard  Luni.  Co 

Inter-State  Oil  Co  

Geo.  Tritch  Hardware  Co... 

George  P.  Kelly  

Chas.  H.  McGuire  

Joseph  Graham  


Clerk  

Labor  checks  

Record  book  _  

Est.  1.  con.  5.  sec.  3,  marble 
basement  wainscoting  

Lum,  plate  glass  a  nd  cement 

Painting  war  relics  room  and 
cloak  room,  supreme  court 

Lumber  

Lime  and  plaster  

Excelsior    

Shellac,  etc..  

Electrician  

Foreman  of  carpenters  

Carpenter   

Carpenter  _  

Plasterer    

Plasterer  

Mason  

Sixteenth  installment,  elec- 
tric lighting  plant,  Sept  .. 

Est.  1,  coal,  Aug  

Coal    

Water,  Aug    

Gas,  Aug  _   

Towel  service  K   

Ice,  Aug   

Painting,  historical  dept  

Electric  supplies   

Linoleum,  etc   

Engine  supplies  _  

Hardware  and  sundries  

Lumber    

Engine  oil  __  

Hardware   _  

Engineer   

Assistant  engineer  

Fireman   


B 

$        75  00 

11 

7  00 

B 

2  72 

Mbl 

106  20 

B 

178  08 

B 

174  45 

B 

32  9° 

'  B 

16  60 

B 

1 1  70 

U 

4  25 

B 

85  00 

B 

91  00 

B 

72  80 

B 

72  80 

B 

91  00 

B 

17  33 

B 

75  00 

M 

300  00 

M 

160  56 

M 

8  36 

M 

53  00 

M 

29  25 

M 

29  25 

M 

17  20 

M 

92  9° 

M 

54  5° 

M 

32  72 

M 

24  08 

M 

18  38 

M 

16  05 

M 

4  25 

M 

1  40 

M 

128  30 

M 

86  70 

M 

72  00 
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No. 


To  Whom  Paid 


What  For 


Amount 


1897 
Aug.  31 


Sept  30 


4557 
4558 
4559 
4560 
456i 
4562 
4563 
4564 
4565 
4566 
4567 
4568 
4569 
457° 
457i 
4572 
4573 
4574 
4575 
4576 
4577 
4578 
4579 
458o 
4581 
4582 
4583 

45S4 

4585 
4586 
4587 


459° 
4591 


Fred  Barth    

J.  W.  Mulnix   

Barnett  Neville  . __  

S.  G.  Hudson  

James  Neville. __   

Jas.  F.  C.  Boyd   

J.  W.  Jackson  ._.  

R.  Branford  _  _. 

Robt.  Johnson  

J.  W.  Russell   

F.  C.  Bruce   

F.  A.  Smith  

A.  W.  Robinson  

Cecil  A.  Deane   

Karl  K.  Leich...  

Albert  Dyes  

Henry  Wolff  

Denver  Union  Water  Co  ._ 

Chas.  Adams  

John  Bergstrom.  

Anton  Elzi  

Hugh  Hagiu  

Wm.  Padgett  

C.  H.  Schultz    

C.  W.  Butler   

Wm.  Sachs   

Nevin  Store  Fixture  Co  

Denver  Onyx  and  Mar.  Mlj 

CO   

James  Murdoch  

Herman  Lueders  

F.  A.  Taylor   

Rocky  Mt  News  Ptg.  Co.. 

Republican  Pub.  Co  

R.  S.  Sumner  

E.  Meininger   


Fireman   

Watchman   

Watchman   

Watchman  

Watchman   

Klevator  pilot   

Head  janitor   _ 

Janitor   

Janitor  

Janitor. __  _    

Janitor    

Janitor   .   

Janitor   

Custodian  war  relics.  

Cabinetmaker  

Laborer  ...   

Removing  ashes   

Water,  August,  grounds  

Foreman,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds   

Laborer,  grounds  __  

Laborer,  grounds   

Laborer,  grounds  

Rubber  stamp   

Show  case  for  war  relirs  

Est  2,  con.  7,  sec.  8,  marble 
wainscoting,  third  floor... 

Superintendent  

Secretary   

Clerk.  

Advertising  __  

Advertising   

Typewriting   

Stationery  for  sup't  


M 

$        72  00 

M 

75  00 

M 

75  00 

M 

72  5° 

M 

9  75 

M 

50  00 

M 

70  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

40  00 

M 

65  00 

M 

58  5° 

M 

20  00 

M 

211  95 

M 

1 15  00 

M 

60  00 

M 

60  00 

M 

60  CO 

M 

60  00 

M 

60  00 

M 

60  00 

M 

2  25 

F 

13  00 

Mbl 

1 .70 1  9S 

B 

208  33 

B 

166  65 

B 

77  0° 

B 

«6  25 

B 

26  25 

B 

5  4° 

B 

4  7° 
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No. 


To  Whom  Paid 


What  for 


a 


Amount 


4592 

4593 

4594 
4595 
4596 
4597 
4598 
4599 
4600 
4601 
4602 

4603 
4604 

4605 

4606 
4607 
4608 
4609 
4610 
461 1 
4612 

4613 
4614 

4615 
4616 
4617 
4618 
4619 
4620 
4621 
4622 

4623 
4624 
4625 


Ballade  &  Howard  1. 11111.  Co. 


A.  P.  Nye  

Mcl'hee  ^Sl  McC.innity 

A.J.  Baker  &  Co  

G.  W.  Snider.  _ 

Jas.  Hanks  .  ..   

D.  M.  Woods  ...   

John  Allen   

Hugh  Ferguson  

Walter  Forestell  

Frank  Urannan..  


Colorado  Telephone  Co. 
Mountain  Klectric  Co... 


A.  F.  Nye  __  

Colo.  Fuel  and  Iron  Co  

Denver  Union  Water  Co  

Denver  Con.  Gas  Co  

Silver  State  Towel  Sup.  Co.. 

Colo.  Ice  and  Storage  Co  

Diamond  Iucand.  Lamp  Co. 
Denver  Engineer  Sup.  Co  .. 

Mountain  Electric  Co  

Continental  Oil  Co...  

Denver  Plumbing  and  C.  Co. 

H.  P.  Nagel  

Elite  Brush  Co  

Parkinson  &  Wallace  C.  Co. 
Geo.  Mayer  Hardware  Co... 
Hallack  Paint.  O.  andG.  Co. 

Daniels  &  Fisher  

The  Fair   

Denver  Union  Water  Co  

George  P.  Kelly  

Chas.  H.  McGuire.  


Wainscoting  supreme  court 
cloak  room   

Paintingsuprerae  court  cloak 
room  t  

Cement  

Brick  _  

Team  and  driver   

Foreman  of  carpenters  

Carpenter   _. 

Carpenter  __  

Mason   

Plasterer  

Electrician  

Telephone    rentals,  fourth 
quarter,  1897   

17th     installment  electric 
lighting  plant,  October  

Pa  in  ting  outride  of  windows, 
building  and  dome  

Est.  2,  coal,  September  

Water,  September  

Gas,  September ._  

Towel  service,  September  

Ice,  September  ._   

Incandescent  lamps  

Engineer's  tools  and  supplies 

Electric  supplies  ._   

Machine  oil  _.  _. 

Repairs,  gas  leaks,  etc  

Repairing  clock   

Wall  brushes  

Cuspidors  and  duster,  ex. off. 

Supplies  

Oil,  varnish,  etc  

Supplies   ___  

Soap  __. 

Water,  September,  grounds. 

Engineer  

Ass't  engineer  


M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 


$       137  00 
44  00 

37  75 

6  50 

4  38 
91  00 
28  00 

28  00 
78  00 
91  00 
85  00 

420  00 

300  00 

268  00 

187  29 
58  80 
4'  75 

29  25 
15  70 
80  00 
41  15 
41  53 
27  78 
13  50 

7  00 

5  00 
4  00 
3  60 
3  08 

2  50 
I  80 
194  O; 
115  Oi 
100  c 
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To  Whom  Paid 


What  For 


a 
< 


4626 
4.627 
462S 
4629 
4630 
4631 
4632 
4633 
4634 
4635 
4636 
4637 
4638 

4639 
4640 
4641 
4642 

4643 
4644 

4645 
4646 
4647 
4648 
4649 
4650 
4651 
4652 
4653 
4654 
4655 
4656 

4657 
4658 

4659 
4660 
4661 


Joseph  Graham   

Fred  Barth  

Henry  O'Hara  ._  

J.  W.  Mulnix  

Barnett  Neville  

S.  G.  Hudson   

Karl  EC.  Leich  

Albert  Dyes  

Jas.  F.  C.  Boyd  

J.  W.  Jackson  

E.  Lindsay   

R.  Branford  

Robt.  Johnson  

J.  W.  Russell  

F.  C.  Bruce   

F.  A.  Smith  

A.  W.  Robinson  

Cecil  A.  Deane  

Henry  Wolff....  

Chas.  Adams  

C.  W.  Butler  

C.  H.  Schultz  

Wm.  Padgett   

Hugh  Hagin   

Anton  Elzi ._  - 

John  Bergstrom   _ 

James  Murdoch  

McPhee  &  McGinnity  

Frank  Brannan.   

Jas.  Banks  

Hugh  Ferguson  

Walter  Forestell  

Mountain  Electric  Co  

Colorado  Fuel  and  Iron  Co 
Denver  Union  Water  Co  .. 
Denver  Con.  Gas  Co  _ 


Fireman  

Fireman  ..  _   

Steamfitter.  _ 

Watchman   

Watchman   

Watchman  

Cabinetmaker  

Laborer    

Elevator  pilot   

Head  janitor  

Janitor,  two  months 

Janitor   _  

Janitor  .__   

Janitor    

Janitor  __  

Janitor     

Janitor   __. 

Custodian  war  relics  

Removing  ashes...  _ 

Foreman,  grounds...  

Laborer,  grounds...  

Laborer,  grounds  

Laborer,  grounds   

Laborer,  grounds  

Laborer,  grounds.  

Laborer,  grounds  

Superintendent  _  

Lumber  

Electrician  

Carpenter  __   

Mason   

Plasterer  

Eighteenth  installment  elec- 
tric lighting  plant,  Nov... 

Est.  4,  coal,  October  

Water,  October   

Gas,  October  


M 

M 

M 

M 

M 

M 

M 

M 

M 

M 

M 

M 

M 

M 

M 

M 

M 

M 

M 

M 

M 

M 

M 

M 

M 

M 

M 

B 

B 

B 

B 

B 

M 

M 
M 
M 
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To  Whom  Paid 


What  For 


a 
<! 


Amount 


1897 
Oct.  3 


4662 
4663 
4664 
4665 
4666 
4667 
4668 
4669 
4670 
4671 
4672 
4673 
4674 
4675 
4676 
4677 
4678 
4679 
4680 
4681 
4682 
4683 
4684 
4685 
4686 
4687 


4690 
4691 
4692 
4693 
4694 

4695 
4696 
4697 
4698 


Silver  State  Towel  Sup.  Co.. 

Colo.  Ice  and  Storage  Co  

Mountain  Electric  Co  

Geo  Mayer  Hardware  Co... 
Denver  Engineer  Sup.  Co. . 

Crew  Levick  Co    

Parkinson  &  Wallace  C.  Co. 

Daniels  &  Fisher  

M.CaBrey  _  

Wolfe  Londoner   

H.  P.  Nagel  

Iiohm-Bristol  Co.__  

Smith-Brooks  Ptg.  Co  _. 

Hendrie  &  Bolthoff  Mfg.  Co. 

Herman  Lueders   

Herman  Lueders  

F.  A.  Taylor  ._. 

George  P.  Kelly  

Chas.  H.  McGuire  

Joseph  Graham   

Fred  Barth  

Henry  O'Hara...   

J.  W.  Mulnix  

Barnett  Neville   

S.  G.  Hudson  

Jas.  F.  C.  Boyd   

J.  W.  Jackson   

R.  Branford   

E.  Lindsay  

Robt.  Johnson   

J.  W.  Russell  

F.  C.  Bruce  _. 

F.  A.  Smith..  

A.  W.  Robinson   

Karl  K.  Leich.__   

Albert  Dyes  

Cecil  A.  Deane   


Towel  service,  October  . 

Ice,  October   

Electric  supplies  

Hardware  and  shovels  

Engine  supplies   

Engine  oil   

Dusters   

Fitting  and  laying  carpets. 

Brooms   

One  barrel  salt  

Repairing  clock...   

Repairing  clock   

Card  signs  

Prestoline   

Secretary  _    

Cash  advanced,  office  exp's 

Clerk    

Engineer   

Assistant  engineer  _ 

Fireman    

Fireman    

Stearu  fitter  __  

Watchman  . 

Watchman   

Watchman   _ 

Elevator  pilot   _. 

Head  janitor    

Janitor  

Janitor  

Janitor    

Janitor  __  

Janitor  _   

janitor    

Janitor  

Cabinetmaker  

Laborer   

Custodian  war  relics   


M 

$        29  25 

M 

16  20 

M 

16  65 

M 

13  25 

M 

12  99 

M 

31  90 

M 

9  00 

M 

7  90 

M 

3  5° 

M 

2  50 

M 

2  00 

M 

1  50 

M 

2  00 

M 

1  70 

M 

166  70 

M 

5  15 

M 

73  00 

M 

115  00 

M 

100  00 

M 

72  00 

M 

72  00 

M 

75  00 

M 

75  °o 

M 

75  00 

M 

75  00 

M 

50  00 

M 

70  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

65  00 

M 

58  50 

M 

40  00 
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No. 


To  Whom  Paid 


What  For 


4699 
4700 
4701 
4702 

4703 
4704 

4705 
4706 
4707 
4708 
4709 
4710 
4711 

4712 

4713 

47'4 

4715 
4716 

4717 
4718 

4719 
472o 
4721 
4722 

4723 

4724 
4725 
4726 

4727 
4728 
4729 
4730 
4731 
4732 
4733 


Henry  Wolff   

Denver  Union  Water  Co  

Denver  Omnibus  and  Cab  Co 

Chas.  Adams...  

John  Bergstrom  ._  

Hugh  Hagin  

C  H.Schultz   

Anton  Elzi._  

James  Murdoch  

Frank  Braunan  

Jas.  Banks   

Hugh  Ferguson    

Denver  Plumbing  and  C.  Co 

Hallack  &  Howard  Lum.  Co 

McPhee  &  McGinnity  

Mountain  Electric  Co  

Colo.  Fuel  and  Iron  Co  

Denver  Union  Water  Co  

Denver  Con.  Gas  Co   _. 

Silver  State  Towel  Sup.  Co. . 

Colo.  Ice  and  Storage  Co  

Denver  Engineer  Sup.  Co  .. 
Geo.  Maver  Hardware  Co 
Mountain  Electric  Co.  

Denver  Onyx  and  Mar.  Mfg. 

Co     

Daniels&  Fisher   

McPhee  &  McGinnity  ...  .. 
Diamond  Incand.  Lamp  Co. 

C.  W.  Fair    

Herman  Lueders  

F.  A.  Taylor  

George  P.  Kelly  

Chas.  H.  McGuire...  

Joseph  Graham.   

Fred  Barth   


Removing  ashes  ._  

Water  for  grounds,  October 

Team  on  grounds  _.  

Foreman,  grounds   

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds   

Superintendent  

Electrician    

Carpenter   

Mason.    

Work  on  lavatory  

Lum.  and  moulding,  chari- 
ties and  correction  

Lumber  dome  windows  L 

Nineteenth  installment, elec- 
tric lighting  plant,  Dec  ... 

Est.  4,  coal,  November  

Water,  November  

Gas,  November   

Towel  supply,  November... 

Ice,  November  

Engineer  supplies  

Brooms  for  concrete  floors.. 

Electric  supplies   

Est.  9,  con.  3,  marble  tiling 
first  floor   _. 

Soap  and  whisk  brooms  

Glass  and  cement. .   

Incandescent  lamps  

Galvanized  pan,  hort'l  dept 

Secretary  

Clerk  

Engineer  

Assistant  engineer...  

Fireman  

Fireman   


M 

$        20  00 

M 

98  80 

M 

5  00 

M 

115  00 

M 

60  00 

M 

60  00 

M 

30  00 

M 

30  00 

M 

208  33 

B 

85  00 

B 

72  80 

B 

48  00 

B 

88  15 

B 

27  44 

B 

27  41 

M 

300  00 

M 

269  10 

M 

58  40 

M 

42  00 

M 

29  70 

M 

15  80 

M 

24  37 

M 

10  50 

M 

10  50 

B 

191  70 

M 

8  20 

M 

6  21 

M 

3  66 

M 

2  00 

M 

166  65 

M 

75  00 

M 

100  00 

M 

85  00 

M 

72  00 

M 

72  00 
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1897 

Nov.  30 


Dec.  30 


To  Whom  I'aid 


4734 
4735 
4736 
4737 
4738 
4739 
4740 

4741 
4742 
4743 
4744 
4745 
4746 
4747 
4748 

4749 
475° 
475' 
4752 
4753 
4754 
4755 

4756 

4757 

4758 

4759 

4760 

4761  I 

4762 

4763 

4764 

4765 

4766 

4767 

4768 

4769 


What  For 


J.  W.  Mulnix  

Barnett  Neville  

Chas.  Smith  

S.  G.  Hudson  

Jas.  F.  C.  Boyd  

J.  W.  Jackson  

E.  Lindsay  

R.  Branford  

Robt  Johnson  

J.  H.  Russell  

F.  C.  Bruce  

F.  A.  Smith   

A.  W.  Robinson  

Karl  K.  I.eich  

Albert  Dyes  

Cecil  A.  Deane.  

Henry  Wolff  

Fred  Schutzbach  

Chas.  Adams  

John  Bergstrom  

Hugh  Hagin  

R.  S.  Roe  

Cecil  A.  Deane  

James  Murdoch  

Herman  Lueders  

F.  A.  Taylor  

George  P.  Kelly  

Chas.  H.  McGuire... 

Joseph  Graham  

Fred  Barth  .... 

J.  W.  Mulnix  

Baruett  Neville  

Charles  Smith  

Jas.  F.  C.  Boyd  

J.  W.  Jackson  

E.  Lindsay...  


Watchman  _ 

Watchman   

Watchman  

Watchman  

Elevator  pilot  

Head  janitor  _. 

Janitor.  _  _  

Janitor  

Janitor  

Janitor  

Janitor..  

Janitor  ._  

Janitor  

Cabinetmaker  ._  

Laborer  _  

Custodian  war  relics.  

Removing  ashes   

Manure  

Foreman,  grounds..  __  

Laborer,  grounds   

Laborer,  grounds  

Freight  adv  on  war  relics. 

Traveling    expenses,  etc. 
custodian  war  relics  

Superintendent  

Secretary  

Clerk....,  

Engineer   _  

Assistant  engineer  

Fireman    

Fireman   

Watchman    

Watchman   

Watchman  

Elevator  pilot  

Head  janitor  

Janitor    . 


Amount 


M 

$        75  00 

M 

75  CO 

M 

70  00 

M 

5  00 

M 

50  00 

M 

70  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

M 

63  00 

M 

40  00 

M 

20  00 

M 

92  00 

M 

100  00 

M 

60  00 

M 

16  00 

M 

119  78 

M 

225  83 

M 

208  33 

M 

166  65 

M 

75  00 

M 

100  00 

M 

85  00 

M 

72  00 

M 

72  00 

M 

75  00 

M 

75  00 

M 

75  00 

M 

50  00 

M 

70  00 

M 

60  00 
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a 

Date 

No. 

To  Whom  Paid 

What  For 

Appro 

Amount 

1897 

Dec.  30 


477° 
4771 
4772 
4773 
4774 
4775 
4776 
4777 
4778 
4779 
4780 
4781 
47S2 
4783 
4784 

4785 
4786 
4787 
4788 
4789 
4790 

4791 
4792 

4793 
4794 
4795 
4796 
4797 
479s 
4799 
4800 

4801 


4803 


R.  Branford  ._  _  

Robt.  Johnson  

J.  W.  Russell   

F.  C.  Bruce  

F.  A.  Smith    

A.  W.  Robinson..   

Karl  K.  Leich  

Albert  Dyes  

Henry  Wolff   

Cecil  A.  Deane   

Chas.  Adams. __   

John  Bergstrom  

Fred  Schutzbach   

Colorado  Telephone  Co  

Colo.  Fuel  and  Iron  Co  

Mountain  Electric  Co  

Denver  Union  Water  Co  

Denver  Con.  Gas  Co  

Diamond  Incaud.  Lamp  Co. 
Silver  State  Towel  Sup.  Co.. 

Continental  Oil  Co  

Denver  Engineer  Sup.  Co... 

Mountain  Electric  Co.  

Colo.  Ice  and  Storage  Co  

City  Transfer  Co  

Eaton  Ritchell  Co  

McPhee  &  McGinnity  

Geo.  C.  Charpiot..  

J.  B.  Tuttle..  

Cleveland  Electrical  Mfg.  Co 
Geo.  Mayer  Hardware  Co... 

Denver  Onyx  and  Mar.  Mfg. 

Co.,  

A.  F.  Nye  _  

McPhee  &  McGinnity  


Janitor ._   

Janitor   

Janitor  

Janitor   

Janitor   

Janitor    

Cabinetmaker  

Laborer   

Removing  ashes  

Custodian  war  relics. __  

Foreman,  grounds  

Laborer,  grounds  

Manure  .    

Tel.  rentals,  1st  quarter,  1898 

Est.  5,  coal,  December  

20th  installment  electric 
iightiug  plant,  January  

Water,  December  

Gas,  December  ._  

Incandescent  lamps  

Towel  supply,  December  ... 

Machine  oil  . __   

Engineer  supplies   

Electric  supplies  

Ice,  December  __   

Cartage,  war  relics  

1  filter  

Glass  and  lumber  

Repairing  vault   

1  mop  wringer  ._   

1  box  clock  dials   

Glue  and  sand  paper  

Est.  11,  con.  3,  marble  tiling, 
first  floor  

Painting   walls,  historical 
dept.,  and  sundries  _. 

L11111.  and  carp,  work,  hist'I, 
I127.00;  architraves,  S18.69. 


M 

$        60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

M 

67  5° 

M 

60  75 

M 

20  00 

M 

40  00 

M 

100  00 

M 

60  00 

M 

72  80 

M 

420  00 

M 

380  31 

M 

300  00 

M 

63  20 

M 

42  5° 

M 

30  00 

M 

29  25 

M 

27  43 

M 

27  32 

M 

14  70 

M 

11  40 

M 

10  00 

M 

7  00 

M 

6  35 

M 

5  00 

M 

3  5° 

M 

3  5° 

M 

2  75 

B 

622  71 

B 

201  65 

B 

145  69 
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No. 


To  Whom  raid 


What  For 


1897 
Dec.  30 


4S04 
4805 
4806 
4807 
4808 
4809 
4S10 
481 1 

4812 

4813 

4814 

4815 
4816 
4817 
4818 
4819 
4820 
4821 
4822 
4823 
4824 
4825 
4826 
4S27 
4828 
4829 
4830 
4831 
4832 
4833 
4834 
4835 
4836 
4837 


Geo.  Mayer  Hardware  Co... 

W.  H.  Kistler  Stat'y  Co.  

Etta  E.  Berg  

Mountain  Electric  Co  

Hallack  &  Howard  Lnm.  Co. 

Ftank  Brannan   

Jas.  Banks   _ 

Hugh  Ferguson  

Denver  Ouvx  and  Mar.  Mfg, 

Co    

Denver  Onyx  and  Mar.  Mfg. 

Co  

Denver  Onyx  and  Mar.  Mfg. 

Co  _  

James  Murdoch  

Herman  Lueders  

F.  A.  Taylor  

Herman  Lueders...   

Geo.  P.  Kelly   

Chas.  H.  McGuire   

Joseph  Graham...  

Fred  Barth   

J.  W.  Muluix   

Barnett  Neville  

Charles  Smith  

Jas.  F.  C.  Boyd   

J.  W.  Jackson  

R.  Branford  

Robt  Johnson   

J.  W.  Russell  

F.  C.  Bruce    

F.  A.  Smith  _  

A.  W.  Robinson  

W.  A..  Williams  

Karl  K.  Leich   

Albert  Dyes  

Cecil  A.  Deane    

Henry  Wolff  


Hardware  

Blank  books  and  stationery 

Typewriting   

Conduits,  etc  

Lumber.  _   

Electrician  

Carpenter  

Mason    

Kst.  2.  con.  7,  sec.  5,  base- 
ment wainscoting.  

Est.  3,  con.  7,  sec.  8,  third 
floor  wainscoting  

Est.  3.  con.  7,  sec.  5,  base- 
ment wainscoting  

Superintendent  

Secretary   

Clerk..  1. 

Cash  advanced,  office  exp_. 

Engineer   

Ass't  engineer  

Fireman  

Fireman    

Watchman  

Watchman  

Watchman   _. 

Elevator  pilot  _  

Head  janitor  

Janitor  

Janitor  ._  

Janitor    

Janitor   

Janitor    

Jatiitor   

Janitor  

Cabinetmaker  

Laborer   

Custodian  war  relics  

Removing  ashes  


B 
B 
B 
B 
B 
B 
B 
B 

Mbl 
Mbl 

Mbl 

M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
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Date 


No. 


To  Whom  Paid 


What  For 


189S 
Feb. 


Feb. 


4839 
4S40 
4S41 
4842 


4847 


4850 
4S51 
4852 
4853 
4854 
4855 
4856 
4857 
4858 

4859 
4860 
4861 
4862 
4863 
4864 
4865 
4866 
4867 
4868 

4869 
4870 

4871 
4872 
4873 


Fred  Schutzbach.   

Chas.  Adams   

John  Bergstrom  ... 

Colo.  Fuel  and  Iron  Co  

Mountain  Electric  Co  

Denver  Union  Water  Co  

Denver  Con.  Gas  Co  

Silver  State  Towel  Sup  Co . . 

Colo.  Ice  and  Storage  Co  

Mountain  Electric  Co  

M.  Caffrey  _  

Geo.  Mayer  Hardware  Co... 
H.  P.  Nagel   _  

A.  J.  Stark  &  Co  

Daniels  &  Fisher   _ 

Continental  Oil  Co  

Denver  Engineer  Sup  Co... 

Frank  Brannau  

J  as.  Banks   

Walter  Forestell   

Hugh  Ferguson  

G.  W.  Snider   

E.  Meininger   

Hallack-Sayre-Newton  L.  Co 

Geo.  J.  Charpiot  _   

C.  J.  Reilly..  

Geo  Mayer  Hardware  Co... 

B.  F.  Threewit  

Hallack  Paint,  O.  and  G.  Co. 
Greenlee  &  Sons  

Denver  Onyx  and  Mar.  Mfg. 

Co   

Denver  Onyx  and  Mar.  Mfg. 

Co   

James  Murdoch  _  _■_ 

Herman  Lueders  

F.  A.  Taylor  


Manure   

Foreman,  grounds. 
Laborer,  grounds  ._ 
Est.  6,  coal,  Jan  


21st     installment  electric 
lighting  plant,  Feb  

Water,  Jan   

Gas,  Jan   

Towel  service,  Jan..  

Ice,  Jan  

Electric  supplies  ..  

Two  doz.  brooms  ._. 

Mops  and  handles  

Repairing  clock...  

Repairing  clock   

One  rug   

Grease  for  engine   ... 

Engine  supplies   . 

Electrician    

Carpenter   

Plasterer   

Mason     _. 

Team  and  driver   

Supplies,  sup't  office..  

Window  and  door  blocks  

Repairing  vaults  

Repairs,  boiler  room  

Hardware  

Plaster   __  

Oils  for  plasterer.  

Pedestal  for  "Closing  Era" 

Est.  1,  con.  7,  sec  r,  tiling 
basement  

Est.  4,  con.  7,  sec.  5,  base- 
ment wainscoting  

Superintendent  

Secretary   _  

Clerk   


M 

$        22  40 

M 

100  00 

M 

60  00 

M 

348  21 

M 

300  00 

M 

70  25 

M 

46  00 

M 

15  60 

M 

1 1  40 

M 

20  16 

M 

7  00 

M 

6  00 

M 

3  00 

M 

2  50 

M 

2  50 

M 

1  80 

M 

1  74 

B 

85  00 

B 

72  80 

B 

69  30 

B 

60  00 

B 

5  25 

B 

7  85 

B 

72  00 

B 

25  00 

B 

14  65 

B 

13  65 

B 

6  00 

B 

I  55 

B 

328  96 

Mbl 

1,706  97 

Mbl 

378  29 

M 

208  33 

M 

166  65 

M 

75  00 
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No. 


To  Whom  Paid 


4»/4 
4875 
4876 
4877 
4878 

4879 
48S0 


48S5 
4886 


4890 
4891 
4892 
4893 
4894 

4895 
4896 

4897 


4900 
4901 
4902 
4903 
4904 
4905 
4906 
4907 


Geo.  P.  Kelly  

Joseph  I..  Frazier.  

Joseph  Graham  

Fred  Barth  

Chas.  O.  Witkenson  

J.  W.  Muluix   

Barnett  Neville  

Charles  Smith  _. 

Jas.  F.  C.  Boyd.  

J.  W.  Jackson  

R.  Branford   

Robt.  Johnson  __  

J.  W.  Russell  

F.  C.  Bruce   

F.  A.  Smith  

A.  W.  Robinson  

W.  A.  Williams  

Albert  Dyes  

Cecil  A.  Deane   

Henry  Wolff.  __  

Chas.  Adams  

John  Bergstrom  

Mountain  Electric  Co  

J.  J.  Thomas  Coal  Co  

Colo.  Fuel  and  Iron  Co  

Colo.  Fuel  and  Iron  Co  

C.  Thede   

Denver  Union  Water  Co  ... 

Denver  Con.  Gas  Co  

Silver  State  Towel  Sup.  Co 
Colo.  Ice  and  Storage  Co.. 

Smith-Brooks  Ptg.  Co  

Geo.  Mayer  Hardware  Co. 
Geo.  Mayer  Hardware  Co. 
Denver  Engineer  Sup.  Co 
Eugene  McCarthy  


What  For 


Engineer  

Assistant  engineer...  

Fireman  _   

Fireman  

Fireman  _  

Watchman   

Watchman   

Watchman  _  

Elevator  pilot   

Head  janitor.  

Janitor    

Janitor  

Janitor  _  

Janitor    

Janitor    

Janitor   

Janitor   

Laborer    

Custodian  war  relics.  

Removing  ashes  __   

Foreman,  grounds..  

Laborer,  grounds  

22d   installment  electric 
lighting  plant,  March  

Coal,  February   

Est.  7,  final,  retained  per  ct. 

Coal,  February  

Coal,  February..  

Water,  February  

Gas,  February   

Towel  supply,  February  

Ice,  February  

2,000  catalogues  of  war  relics 

Dusters  and  hardware  

Drip  pan  for  dynamo  ... 

Engine  supplies   

Material  cleaning  mar.  floors 


M 

$      100  00 

M 

85  00 

M 

72  00 

M 

72  00 

M 

12  00 

M 

75  00 

M 

75  00 

M 

75  00 

M 

50  00 

M 

70  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

54  00 

M 

40  00 

M 

20  00 

M 

100  00 

M 

60  00 

M 

300  00 

M 

337  80 

M 

175  96 

M 

48  26 

M 

<         34  77 

M 

64  40 

M 

44  5° 

M 

15  9° 

M 

10  60 

M 

96  00 

M 

10  35 

M 

2  75 

M 

7  82 

M 

5  60 

50 
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a 

Date 

No. 

To  Whom  Paid 

What  For 

pro 

Amount 

p. 

< 

4910 
491 1 
4912 

4913 

4914 

4915 
4916 
4917 
4918 
4919 
4920 
4921 
4922 
4923 
4924 
4925 
4926 
4927 
4928 
4929 
4930 
4931 
4932 

4933 
4934 
4935 
4936 
4937 
4938 
4939 
4940 

4941 
4942 
4943 
4944 
4945 


A.  J.  Stark  &  Co  

Diamond  Iucand.  Lamp  Co 

E.  A.  Peters  &  Co  

M.  J.  Patterson  

McPhee  &  McGinnity  

B.  F.  Threewit   

Denver  Plumbing-  and  C.  Co 
Hendrie  &  Bolthoff  Mfg.  Co 

Frank  Brannan   

Jas.  Banks  

Walter  Forestell   

Hugh  Ferguson  

A.  F.  Nye  

James  Murdoch  

Herman  Lueders...  ...  

F.  A.  Taylor  

Geo.  P.  Kelley   

Joseph  L.  Frazier  

Joseph  Graham  

Fred  Barth   

J.  W.  Mulnix  f   

Barnett  Neville   _. 

Charles  Smith  

Jas.  F.  C.  Boyd   

J.  W.  Jackson   

R.  Brauford....  __ 

Robt.  Johnson  

J.  W.  Russell  

F.  C.  Bruce   

F.  A.  Smith   

A.  W.  Robinson  

W.  A.  Williams  

Albert  Dyes   

Cecil  A.  Deane   

Henry  Wolff   

Chas.  Adams   _ 


Repairing  clock  

Incandescent  lamps 
Pulp  for  hort'l  dept. 


Cover  plates  on  cornice  cop- 
ing around  corridors  


Lumber  for  shelving,  bureau 
of  mines   


Plaster    

Brass  casing  for  tubing  . 

Oakum  for  packing  

Electrician   

Carpenter    

Plasterer..^...  

Laborer   


Painting  and  material,  bal- 
ustrades, etc   

Superintendent   

Secretary    

Clerk..     

Engineer   

Assistant  engineer  

Fireman   

Fireman    

Watchman   _•  

Watchman'    

Watchman   

Elevator  pilot  

Head  janitor  

Janitor  ._  

Janitor  

Janitor     

Janitor  

Janitor  

Janitor  

Janitor    

Watchfnan  and  laborer  

Custodian  war  relics  

Removing  ashes  

Foreman,  grounds   


M 
M 
M 

B 

B 

B 
B 
B 

B 
B 
B 
B 
B 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
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Date  No. 


To  Whom  Paid 


What  Hor 


A 
< 


1898 
Apr.  1 


Apr.  30 


4946 
4947 
4948 
4949 
495° 
4951 
4952 
4953 
4954 
4955 
4956 
4957 
4958 
4959 
4960 
4961 
4962 

4963 
4964 

4965 
4966 

4967 

4968 
4969 
4970 
4971 
4972 
4973 
4974 
4975 
4976 

4977 
4978 
4979 
4980 
4981 


John  Bergstrom   

Colorado  Telephone  Co  

Mountain  Electric  Co  

Atlas  Coal  Co   

Denver  Union  Water  Co  

Denver  Con.  Gas  Co  

Colo.  Ice  and  Storage  Co  

Silver  State  Towel  Sup.  Co. 

Crew,  Levick  Co  _  

Mountain  Electric  Co  ... 

Denver  Engineer  Sup.  Co 

James  Neville   

J.  J.  Thomas  Coal  Co..  

Daniels  &  Fisher   

McPhee  &  McGinnity  

A.  F.  Nye   

C.  J.  Reilly..  _  

Frank  Brannan   

Jas  Banks   _. 

Hugh  Ferguson...  

Smith-Brooks  Ptg.  Co  

Denver  Onvx  and  Mar.  Mfg. 

Co     

James  Murdoch  

Herman  Lueders   

F.  A.  Taylor...  

Geo  P.  Kelley   

Joseph  L.  Frazier  

Joseph  Graham  

Fred  Barth    

J.  W.  Mulnix  

Barnett  Neville  

Charles  Smith   

Jas.  F.  C.  Boyd   

J.  W.  Jackson   

R.  Branford.  

Robt.  Johnson   


Laborer,  grounds  ._  

Telephone  rentals,  second 
quarter,  1898  

23d  installment  electric  light- 
ing plant,  April   

Est.  1,  coal,  March  

Water,  March   

Gas.  March   

Ice,  March  

Towel  service,  March  

Oil  for  engine  room   

Electric  supplies  

Engine  supplies  

Watchman   

Coal,  March   

Mats  and  linoleum  for  offices 

Lumber,  cement  and  glass . . 

Painting   

Repairing  steam  pipes  

Electrician.  

Carpenter     

Laborer   

Printing  2,000  vouchers  

Est  2,  con.  7.  sec.  1,  marble 
tiling,  basement  

Superintendent  

Secretary  

Clerk   

Engineer..  ._ 

Ass't  engineer   

Fireman  _   

Fireman  _   

Watclrman   __  

Watchman  _  

Watchman   

Elevator  pilot   

Head  janitor  _.  

Janitor    

Janitor  _. 


M 

M 

M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
F 
B 
B 
B 
B 
B 
B 
B 

Mbl 

M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 


60  00 
420  00 

300  00 
319  60 
76  10 
45  50 

11  80 
16  00 
27  77 

7  4o 

6  91 

12  50 

7  7° 
43  95 
12  79 
21  00 
10  10 
85  00 
75  6° 
51  75 
24  00 

2,232  38 

208  34 
166  70 

75  00 
100  00 
85  00 
72  00 
72  00 
75  00 
75  00 
75  00 
50  00 
70  00 
60  00 
60  00 
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To  Whom  I'aid 


What  For 


Amount 


4982 
4983 
4984 
4985 
49S6 
4987 
4988 
4989 
4990 

499 1 
4992 

4993 
4994 
4995 
4996 
4997 
4998 

4999 
5000 

5001 
5002 
5003 
5004 
5005 
5006 

5007 

5008 
5009 
5010 
501 1 
5012 
5013 
5°'4 
5015 
5016 


J.  W.  Russell 

F.  C.  Bruce  

F.  A.  Smith  

A.  W.  Robinson.. 
W.  A.  Williams 

Albert  Dyes  

Cecil  A.  Deane  ... 

Henry  Wolff  

Karl  K.  Leich  

Chas.  Adams   

John  Bergstrom. . 

Hugh  Hagin  

C.  W.  Butler  

Fred  L  Reed  

Anton  Eizi  

Frank  Branuan .  _ 

Jas.  Banks  

Hugh  Ferguson. , 


Denver  Onyx  and  Mar  Mfg 

Co   _  


Chas.  M.  McCabe  &Co. 


Alex  Forsythe  

McPhee  &  McGinnity 
Michael  Heatiug  Co  .. 
Republican  Pub.  Co  .. 
G  W.  Snider  


Mountain  Electric  Co. 


Atlas  Coal  Co  

Denver  Union  Water  Co  ... 

Denver  Con.  Gas  Co.__  

Silver  State  Towel  Sup.  Co. 
Colo.  Ice  and  Storage  Co. . . 
Denver  Engineer  Sup.  Co  . 

Continental  Oil  Co  

Daniels  &  Fisher  

Geo.  Mayer  Hardware  Co.. 


Janitor  

Janitor  

Janitor   

Janitor  

Janitor   

Laborer   

Custodian  war  relics..  

Removing  ashes  .......  

Cabinetmaker..  

Foreman,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds   

Laborer,  grounds   _. 

Laborer,  grounds  

Electrician    

Carpenter   

Mason  and  laborer..  

Est  3,  con.  7,  sec.  1,  marble 
tiling,  basement   

Est.  2,  final,  marble  columns 
supreme  court  

Trees  on  grounds..  

Lumber,  etc   

Valve  and  work   

Advertising  

Team  and  driver  

24th    installment,  electric 
lighting  plant,  May  

Est.  2.  coal,  Aprjl   

Water,  April    

Gas,  April   

Towel  service,  April  

Ice,  April    

Engine  and  boiler  supplies. 

Oil  for  engines   

Soap,  etc   

Janitor's  supplies  


M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
B 
B 
B 

Mbl 


B 
B 
B 
B 
B 

M 

M 
M 
M 
M 
M 
M 
M 
M 
M 


60  00 
60  00 
60  00 
60  00 
60  00 
58  50 
45  00 
20  00 
60  00 
100  00 
60  00 
28  00 
26  00 
26  00 
24  00 
85  00 
75  60 
72  00 

4,050  76 

55  00 

56  5° 
44  52 

36  38 
8  70 
5  25 

300  00 

240  24 
65  8 

37  7 

16  2 

11  8 

33  5 
28  3 
14  4 

12  1 
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Dat< 


To  Whom  Paid 


What  For 


Amount 


May  5 


June  i 


5017 
5018 
5019 
5020 
5021 
5022 
5023 
5024 
5025 
5026 
5027 
5028 
5029 
5030 
5031 
5032 
5033 
5034 
s°35 
5036 
5037 
5038 
5039 
5040 
5041 
5042 
5043 
5044 
5045 
5046 
5047 
5048. 
5049 
5050 
5051 
5052 
5053 


Geo.  Mayer  Hardware  Co... 
Colo.  Vegetable  Comp'd  Co. . 

Herman  Lueders  

Hallack  Paint,  O.  and  G.  Co. 

Antiseptal  Co   

James  Murdoch  

Herman  Lueders   

F.  A.  Taylor  

Geo.  P.  Kelley.  

Joseph  /,.  Frazier  

Joseph  Graham  __ 

Fred  Barth   

J.  W.  Mulnix  ._  

Barnett  Neville  

Charles  Smith   

Jas.  F.  C.  Boyd  

J.  W.  Jackson   

R.  Bran  ford...   

Robt.  Johnson  

J.  W.  Russell...  

F.  C.  Bruce  

F.  A.  Smith  

A.  W.  Robinson  

W.  A.  Williams  

Cecil  A.  Deane  

Henry  Wolff   

Karl  K.  Leich  

Albert  Dyes  

Chas.  Adams  

John  Bergstrom  

Hugh  Hagin  

C.  W.  Butler  

Anton  Elzi    

Fred  L.  Reed..  

Wm.  Padgett   

Frank  Iiraunan   _. 

Jas.  Banks   


Sundries  for  grounds  

Compound  for  boilers  

Cash  advanced,  office  exp 

Paint,  etc   

Disenfectant  ._  

Superintendent  

Secretary.  __  

Clerk  

Engineer.  __   

Assistant  engineer  

Fireman  .   

Fireman   

Watchman  __   

Watchman   _. 

Watchman    

Elevator  pilot   

Head  janitor.  _. 

Janitor   

Janitor  

Janitor    

Janitor  _ 

Janitor.    

Janitor    

Janitor   

Custodian  war  relics  

Removing  ashes  

Cabinetmaker  .  

Laborer    

Foreman,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Electrician   

Carpenter  .__  


M 

$        10  35 

M 

6  50 

M 

4  20 

M 

2  53 

M 

2  50 

M 

208  33 

M 

166  65 

M 

75  00 

M 

100  00 

M 

85  00 

M 

72  00 

M 

72  00 

M 

75  00 

M 

75  00 

M 

75  00 

M 

50  00 

M 

70  00 

M 

60  00 

M 

60  00 

M 

60  CO 

M 

60  CO 

M 

60  00 

M 

60  00 

M 

60  00 

M 

45  00 

M 

20  00 

M 

65  00 

M 

58  5° 

M 

100  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

B 

85  00 

B 

72  80 

EIGHTH  BIENNIAL  REPORT 

LIST  OF  VOUCHERS— Continued. 


To  Whom  Paid 


What  For 


5054  Hugh  Ferguson.  

5055  Deuver  Republican  Pub.  Co 

5056  Denver  Terra  Cotta  Lum  Co 

5057  Denver  Terra  Cotta  Lum.Co 

5058  Bowers  Rubber  Co.  

5059  C.  W.  Fair   

5060  McPhee  &  McGinnity  

5061  Casey  &  Hosey   

5062  Deane  Steam  Pump  Co  

,  Denver  Onvx  and  Mar  Mfg. 

5003  Co...   

5064  Mountain  Electric  Co  

5065  Denver  Union  Water  Co  

5066  Denver  Union  Water  Co  

5067  Atlas  Coal  Co   

68  Denver  Con.  Gas  Co  

5069  Silver  State  Towel  Sup.  Co.. 

5070  Colo.  Ice  and  Storage  Co  

5071  Diamond  Incand.  Lamp  Co. 

5072  i  Sayre-Newton  Lum.  Co  

5073  Denver  Engineer  Sup.  Co.. 

5074  Mountain  Electric  Co  

5075  Geo.  Mayer  Hardware  Co  _. 

5076  Denver  Brush  Factory  

5077  J.  W.  Tuttle   

5078  Denver  Plumbing  and  C.  Co 

5079  A.F.Nye..  _   

5080  James  Murdoch  

5081  Herman  Lueders  

5082  F.  A.  Taylor  ...   

5083  Geo.  P.  Kelley  __  _. 

5084  Joseph  L.  Frazier  

5085  Joseph  Graham   __ 

5086  Fred  Barth   


Mason  and  laborer  

Advertising  

Est.  1,  flooring  over  open- 
ing, state  library  

Est.  2,  final,  flooring  over 
opening,  state  library  

Hose  for  grounds  ._  

Material  and  labor  

Plate  glass   

Numbering  glass  

One  governor  valve  

Est.  4,  con.  7,  sec.  1,  marble 
tiling,  basement   

25th     installment,  electric 
lighting  plant,  June  

Water.grounds.Apr.and  May 

Water,  building,  May.  

Est.  3,  coal.  May  

Gas,  May...   

Towel  supply.  May  ... 

Ice,  May  

Incandescent  lamps  

Lumber  for  packing  cases, 
muiing  bureau  

Engine  and  boiler  supplies 

Electric  supplies   

Supplies    for    engine  and 
grounds   

Floor  brushes  

Mop  wringers   

Repairing  

Painting    

Superintendent  

Secretary  

Clerk   

Engineer    

Assistant  engineer   

Fireman    

Fireman   


B 
B 

B 
B 

B 
B 
B 
B 
B 

Mbl 


M 

300  00 

M 

164  15 

M 

58  95 

M 

236  56 

M 

33  00 

M 

16  40 

M 

12  00 

M 

41  00 

M 

29  00 

M 

22  75 

M 

18  90 

M 

17  20 

M 

12  00 

M 

7  00 

M 

3  20 

F 

■i  35 

M 

208  33 

M 

166  65 

M 

75  00 

M 

100  00 

M 

85  00 

M 

72  00 

M 

72  00 

BOARD  OF  CAPITOL  MANAGERS,  COLORADO.  ' 
LIST  OF  VOUCHERS— Continued. 


(il 


To  Whom  l'aid 


5087 
5088 
5089 
5090 
5091 
5092 
5093 
5094 
5095 
5096 

5097 
5098 

5099 
5100 
5101 
5102 
5103 
5104 
5>°5 
5106 
5107 
5108 
5109 
5110 

51 11 

5«? 

5113 
5114 
5H5 
5116 
5117 
5118 
5119 

5T20 
5121 


J.  W.  Mulnix  

Harnett  Neville  , 

Charles  Smith  

Jas.  F.  C.  Boyd  

J.  W.  Jackson  

R.  Branford  __   

Robt.  Johnson  

J.  W.  Russell  

F.  C.  Bruce  _. 

F.  A.  Smith  _  

A.  W.  Robinson   

W.  A.  Williams  

Cecil  A.  Deane  ...  

Henry  Wolff...  

Albert  Dyes  

Karl  K  Leich  

Chas.  Adams  

John  Bergstrom   

Hugh  Hagin  ._  

C.  W.  Butler  _._  

Fred  L.  Reed  __  

Anton  Elzi   

Wm.  Padgett   

H.  McChesney   

Carrie  Reed  .__  

Julia  Hubbard  

Frank  Branuan  

Jas.  Banks   

Hugh  Ferguson  __ 

Denver  Union  Water  Co  

C.  W.  Fair    

Sayre-Newton  Lumber  Co.. 

C.  J.  Reilly.    

Mountain  fitectric  Co  

Hallack  Paint.  O.  and  G.  Co. 


What  For 


Watchman   

Watchman  

Watchman  

Elevator  pilot  

Head  janitor  

Janitor   

Janitor ._   

1  Janitor.  

Janitor  

Janitor  

Janitor  

Janitor  

Custodian  war  relics. 

Removing  ashes  

Laborer  

Cabinetmaker  

Foreman,  grounds... 

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds  


Guide  during  medical  con. 
and  women's  federation.. 

Attendant    during  medical 
con.  and  women's  fed'n.. 

Attendant    during  medical 
con.  and  women's  fed'n.. 

Electrician   

Carpenter   

Mason  and  laborer...  

Water,  grounds,  June  

Material  and  labor  

Lumber  _  

Work  on  elevators   

Work  on  dynamos  

Glass,  etc  


M 

$        75  00 

M 

75  oo 

M 

75  00 

M 

50  00 

M 

70  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

45  00 

M 

20  00 

M 

58  5° 

M 

26  50 

M 

100  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

&2 


EIGHTH  BIENNIAL  REPORT 
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No. 


To  Whom  Paid 


What  For 


5122  H.  B.  Ferguson  

5123  W.  H.  Kistler  Stat'y  Co  

5124  Republican  Pub.  Co   

5125  C.  F.  Hoeckel   

6  Denver  Onyx  and  Mar.  Mfg. 

*  Co  

5127  McPhee  &  McGinnity  

5128  Atlas  Coal  Co  _  

5129  Mountain  Electric  Co  

5130  Colorado  Telephone  Co  

5131  Denver  Union  Water  Co  

5132  Denver  Con.  Gas  Co  

5133  Silver  State  Towel  Sup.  Co.. 

5134  Colo  Ice  and  Storage  Co  

5135  Diamond  Incaud.  Lamp  Co. 

5136  Vegetable  Boiler  Com.  Co.__ 

5137  Geo  Mayer  Hardware  Co... 

5138  Denver  Engineer  Sup.  Co  .. 

5139  Mountain  Electric  Co  

5140  M.  Craffey    

5141  Daniels  &  Fisher   

Sachs- I.awler  Machine  and 

5142  Mfg.  Co. _  __  

5143  Noch  &  Garside   

5144  Herman  I.ueders  

5145  Herman  Lueders  

5146  F.  A  Taylor. ._   

5147  Geo.  P.  Kelly   

5148  Jos.  L.  Frazier  

5149  Joseph  Graham  

5150  Fred  Barth   

5151  J.  W.  Mulnix . . .   

5152  Barnett  Neville.  __   

5153  Charles  Smith..  

5154  T.  J.  Alford...  

5155  Jas.  F.  C.  Boyd   

5156  J.  W.  Jackson  _. 


Expense  acc't,  war  relics  ... 

Stationery  for  office  

Advertising    

Blank  requisitions  

Est  5,  con.  7,  sec.  t,  marble 
tiling,  basement  

Table  

Est.  4,  coal,  June  

26th     installment,  electric 
lighting  plant,  July  

Telephone     rentals,  third 
quarter,  1898  ._  

Water,  building,  June  

Gas,  June   

Towel  service,  June  

Ice,  June  __  

Incandescent  lamps  

Boiler  compound  

Hardware  

Engine  and  boiler  supplies  . 

Electric  supplies  

Brooms. .....   

Muslin,  duck,  etc  

Badges  for  guides  

Engine  repairs..  

Cash  advanced,  office  exp... 

Secretary  

Clerk  

Engineer   

Ass't  engineer  

Fireman   

Fireman   

Watchman   

Watchman    

Watchman   ... 

Watchman,  special  

1 

Klevator  pilot   

Head  janitor  .  _  


B 
B 
B 
B 

Mbl 

F 
M 


M 

420  00 

M 

67  10 

M 

36  75 

M 

16  75 

M 

13  80 

M 

40  00 

M 

25  00 

M 

14  90 

M 

12  40 

M 

7  7° 

M 

7  00 

M 

5  64 

M 

4  25 

M 

1  50 

M 

7  7° 

M 

166  65 

M 

75  00 

M 

100  00 

M 

85  00 

M 

72  00 

M 

72  00 

M 

75  00 

M 

75  00 

M 

75  00 

M 

10  50 

M 

50  00 

M 

70  00 

1JOAKI)  OF  CAITL'OL  MANAl! KKS,  COLORADO. 

LIST  OP  VOUCHERS— Continued. 


Date 


To  Whom  Paid 


What  For 


5>57 

5158 

5"59  ' 

5160 

5»6i 

5.6, 

5'63 

5164 

5>65  I 

5166  i 

5167  I 

5168  I 

5169 
5'7o 
5'7i 
5J72 
5173 
5174 
5175 
5176 

5'77 
5178 
5179 
5180 
5181 
5182 
5>S3 
5"84 
5'85 
5186 
5'87 
5188 
5189 
5190 
5191 
5192 


K.  Branford  

Robt.  Johnson  . . 
J.  W.  Russell  ... 

F.  C.  Bruce  

F.  A.  Smith  

A.  W.  Robinson. 
W.  A.  Williams.. 
Cecil  A.  Deane  ._ 
Henry  Wolff.... 

Albert  Dyes  

Charles  Adams.. 
John  Bergstrom. 

Hugh  Hagin  

C.  W.  Butler  

Anton  Elzi  

Fred  L.  Reed  

Wm.  Padgett  

Frank  Brannan. 

Jas.  Banks  

Atlas  Coal  Co ... 


Mountain  Electric  Co. 


Denver  Union  Water  Co  

Denver  Con.  Gas  Co  

Silver  state  Towel  Sup.  Co.. 

Colo.  Ice  and  Storage  Co  

C  A.  Hart  &  Co   

Geo.  Mayer  Hardware  Co  

Denver  Engineer  Sup.  Co  .. 

Mountain  Electric  Co.   

Hendrie  &  Bolthoff  Mfg.  Co. 

Times-Sun  Pub.  Co  

Geo.  Mayer  Hardware  Co... 
Say  re-Newton  Lumber  Co  .. 
Hallack  &  Howard  Lum.Co. 

Fred  Wild   

Midland  F'dry  &  Mach.  Wks. 


Janitor   

Janitor  

Janitor  

Janitor  

Janitor   

Janitor   

Janitor  _. 

Custodian  war  relics. 

Removing  ashes  

Laborer  

Foreman,  grounds... 

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Electrician   

Carpenter.  

Est.  5,  coal,  July  


27th  installment  electric 
lighting  plant,  August.. 


Water,  building,  July.. 

Gas,  July   

Towel  service,  July  

Ice,  Jul}-   

Cleaning  carpets  

Dusters,  hardware,  etc. 

Packing,  rings,  etc  

Tape  and  socket  

Wire  brass  screen  

Advertising  

Nails  

Lumber  ... 

Lumber  _  

Repairing  boiler  

Iron  plates  for  boiler... 


M 

M 

M 

M 

■\I 

M 

M 

45  00 

M 

M 

70  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

B 

85  00 

B 

72  80 

M 

177  90 

M 

300  00 

M 

66 

M 

25  5° 

M 

M 

14 

M 

15  72 

M 

14  05 

M 

2  50 

M 

1 40 

M 

1 32 

B 

8  50 

B 

2  45 

B 

3  78 

B 

7  28 

B 

S  00 

B 

10  83 

EIGHTH  BIENNIAL  REPORT 
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To  Whom  Paid 


What  For 


5'93 

5'94 

5195 
5196 

5'97 
5198 
5'99 
5200 
5201 
5202 
5203 
5204 
5205 
5206 
5207 
5208 
5209 
5210 
5211 
5212 
5213 
5214 
5215 
5216 
5217 
5218 

5219 
5220 
5221 
5222 
5223 
5224 
5225 
5226 
5227 
5228 


Denver  Plumbing  and  C.  Co 

A.  F.  Nye   __. 

Denver  Union  Water  Co  

M.  J.  Patterson   

M.  J.  Patterson  ___  

Sayre-Newlou  Lum.  Co  

Herman  Lueders   .  

F.  A.  Taylor  

Geo.  P.  Kelley  

Jas.  I,.  Frazier   

A.  D.  Allen  

Jos.  Graham  

Fred  Barth   

J.  W.  Mulnix  

Barnett  Neville  _   

Chas.  Smith   

T.  J.  Alford   

Jas.  F.  C.  Boyd   

J.  W.  Jackson  

R.  Branford  

Robt.  Johnson  

J.  W.  Russell   

F.  C.  Bruce    

F.  A.  Smith.   

A.  W.  Robinson  _. 

W.  A.Williams   

Albert  Dyes   

Cecil  A.  Deane   

Henry  Wolff...  

Chas.  Adains    

John  Bergstrom  

Hugh  Hagin  

C.  W.  Butler   

Anton  Flzi  

Fred  L.  Reed   

Wm.  Padgett...  


Labor  and  material   

painting    supreme  court 
judges'  chambers   

Water,  grounds,  July  

Est.  1.  removing  floor  lights 

F,st.  2.  final,  removing  floor 
lights    

Show  cases,  bureau  of  mines 

Secretary  

Clerk   V 

Head  engineer  

Assistant  engineer  

Assistant  engineer  

Fireman  .  

Fireman  ._   

Watchman  __   

Watchman   

Watchman   

Watchman,  special  

Elevator  pilot  and  watchman 

Head  janitor  

Janitor   ___   

Janitor    

Janitor   

Janitor   _  __ 

Janitor     

Janitor     

Janitor   _   

Laborer  and  watchman  

Custodian  war  relics  

Removing  ashes  

Foreman,  grounds  

Laborer,  grounds   

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds   

Laborer,  grounds  


B 

B 

B 
B 

B 

F 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
M 
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C.5 


No. 


H229 

5230 

5?32 

5233 
5234 
5^35 
5236 

5237 
5258 
5239 
5240 
5241 
5242 

5243 

5244 
5245 
5246 
5247 
5248 
5249 
5250 
5251 

5252 
5253 

5254 

5255 
5256 
.=257 
5258 
5259 
5260 

5261 


To  Whom  Paid 


Frank  Brannan...   

Jas.  Banks  

Samuel  Wilcox  

Mountain  Electric  Co  

Atlas  Coal  Co  

Denver  Union  Water  Co  

Denver  Con.  Gas  Co  

T.  J.  Morrison  

Cecil  A.  Deane   

Diamond  Incand.  Lamp  Co. 
Silver  State  Towel  Sup.  Co.. 

Colo.  Ice  and  Storage  Co  

Daniels  &  Fisher  

Geo.  Mayer  Hardware  Co._. 

A..  T.  &  S.  F.  R.  R  

Mountain  Electric  Co  

Hallack  &  Howard  Lum.  Co 
Denver  Engineer  Sup.  Co 

City  Transfer  Co..   

Jas.  G.  Kilpatrick  Furn.  Co 
Times-Sun  Publishing  Co._. 

Ella  B.  Hosick   _ 

W.  H.  Kistler  Stat'y  Co  

A.  F.  Nye   

A.  F.  Nye    

A.  F.  Nye    

A.  F.  Nye    

Denver  Union  Water  Co  

C.  J.  Reilly..    

Casey  &  Hosey  

Hallack  Paint,  O.  and  G.  Co 

John  Quinlan   

Denver  Onyx  and  Mar  Mfg. 
Co   


What  For 


a 
< 


Electrician  

Carpenter   

Work  on  granite  steps  

Twenty-eighth  installment 
electric  light,  plant.  Sept  . 

Est.  6,  coal,  Aug  

Water,  building,  Aug  

Gas,  Aug   

Flag  for  building  

Expense  moving  four  how- 
itzers, war  relics  

Incandescent  lamps  

Towel  service,  Aug  

Ice,  Aug   

Jardiniere,  soap,  etc  

Hardware    

Freight  on  four  howitzers, 
war  relics   

Electric  supplies  

Lumber    

Engine  supplies   _. 

Cartage. howitzers,  war  relics 

Repairing  chair   

Advertising  ___  

Typewriting  _ 

Stationery   

Est  1.  painting  and  decorat- 
ing, judges'  chambers  

Refinishing  woodwork,  su- 
preme court  chambers  

Painting    and  decorating, 
supreme  court  chambers  . 

Kalsomining  stairway  

Water,  grounds,  Aug  

Labor  and  fittings,  repairing 

-round  plate  glass  

Oil  and  white  lead  

Rrmoving  earth   

Est.  5,  con.  5,  sec  3,  marble 
tiling,  second  floor  


M 
M 
M 
M 
M 

M 

M 
M 
M 
M 
M 
B 
B 
B 

B 
B 


Amount 


85  00 
75  60 

10  30 

300  00 

193  39 
67  10 
35  00 
25  00 

20  80 

20  00 
]6  40 
15  40 

11  88 
9  45 
6  96 

6  95 

4  45 
3  93 
2  00 

1  25 

5  32 
5  25 
1  10 

630  00 


B 

304  00 

B 

6  00 

B 

276  15 

B 

40  05 

B 

16  50 

B 

3  00 

B 

8  00 

B 

2.500  00 

66 
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a 

o 

Date 

No. 

To  Whom  Paid 

What  For 

k> 

ex 

Amount 

ex 

< 

5262 

5263a 

5263* 

5264 

5265 

5266 

5267 

5268 

5269 

5270 

5271 

5272 

5273 

5274 

5275 

5276 

5277 

5278 

5279 

5280 

5281 

5282 

5283 

5284 

5285 

5286 

5287 

5288 

5289 

5290 

5291 

5292 

5293 

5294 


Denver  Onyx  and  Mar.  Mfg. 

Co  

John  C.  Swan   

Herman  Lueders  

F.  A.  Taylor   

Geo.  P.  Kelley  

A.  D.  Allen    

Joseph  Graham.. _  _. 

Fred  Barth  _. 

Barnett  Neville   

Charles  Smith   

Albert  Dyes   _. 

T.  J.  Alford  „ 

Albert  Wetzel.  

Jas.  F.  C.  Boyd  

J.  W.  Jackson.  

R.  Branford..  

Robt.  Johnson   

J.  W.  Russell   

F.  C.  Bruce  

F.  A  Smith  

A.  W.  Robinson  

W.  A.  Williams  

Cecil  A.  Deane  

Henry  Wolff...  

Karl  K.  Leich  

Chas.  Adams    

John  Bergstrorn   

Hugh  Hagiu  . _.   

C.  W.  Butler  

Fred  L.  Reed  

Anton  Klzi   

Wm.  Padgett  

Frank  Brannan  _. 

Jas  Banks  


Est.  6,  con.  7,  sec.  1.  marble 
tiling,  basement  floor  

Est.  1,  sinking  and  casing 
artesian  well. .  

Secretary  

Clerk      

Engineer   

Ass't  engineer  

Fireman   

Fireman   

Watchman  

Watchman ._  

Watchman  

Watchman,  special  

Laborer  __   

Elevator  pilot  

Head  janitor    

Janitor   

Janitor  

Janitor  

Janitor  _  

Janitor   

Janitor    __ 

Janitor    

Custodian  war  relics  ._  

Removing  ashes  ... 

Cabinetmaker  

Foreman,  grounds   

Laborer,  grounds   

Laborer,  grounds  ...   

Laborer,  grounds   

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Electrician  

Carpenter  ...   


Mbl 


B 

250  00 

M 

166  65 

M 

75  00 

M 

100  00 

M 

85  00 

M 

72  00 

M 

72  00 

M 

75  00 

M 

75  00 

75  00 

M 

00 

M 

56  25 

M 

50  00 

M 

70  00 

M 

60  00 

M 

60  00 

M 

M 

]VI 

60  00 

M 

45  00 

M 

20  00 

M 

15  60 

M 

100  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

B 

85  00 

B 

75  60 
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LIST  or  VOUCHEES— Continued. 


Date  Xo. 


To  Whom  Paid 


What  For 


s.  Amount 


— 
< 


1S9S 
Oct    3  5295 

I  5296 

I  5298 

5300 
5301 
53°= 
I  53«>3 

!  5305 
5306 

5307 
I  53o8 
1  5309 
I  53 10 

53" 


53H 
J.::5 
5o>6 
5317 
53«8 
53'9 
5320 
5321 
5322 
5323 
5324 
5325 
5326 
5327 
5328 
5329 
533° 


i  Mountain  Electric  Co  

Atlas  Coal  Co  

Atlas  Coal  Co  

Denver  Union  Water  Co  

Denver  Con.  Gas  Co  

Silver  State  Towel  Sup.  Co. . 

Colo.  Ice  and  Storage  Co  

Colo.  Telephone  Co  

Diamond  Incand.  Lamp  Co. 

Continental  Oil  Co  

Denver  Engineer  Sup.  Co  .. 

Mouutain  Electric  Co  

Mine  and  Smelter  Sup.  Co. . 
Geo.  Mayer  Hardware  Co. .. 

The  Fair   

Republican  Pub.  Co  

Hallack  Paint.  O.  and  G.  Co. 

[  Geo.  J.  Charpiot  

A.  F.  Nye  __ 

A.  F.  Nye   

Jno.  C.  Swan   _  

Denver  I'nion  Water  Co  

Hallack  &  Howard  Lum.  Co 
Cordes&  FeldhauserCarp.Co 
T.  B.  Croke  Carp,  and  Fur. Co 

Herman  Lueders  .__  

F.  A.  Taylor  

Herman  Lueders  

Geo.  P.  Kelley...   

A.  D.  Allen  _   

Jos.  Graham   

Fred  Barth   _  

Barnett  Neville   

Chas.  Smith   

Albert  Dyes    

T.  J.  Alford.  _  


29th  and  final  installment 
electric  plant  _ 

FUt.  7,  coal.  Sept  

Est.  5.  final  retained  per  cent. 

Water,  bldg..  Sept  

Gas.  Sept   

Towel  service.  Sept  

ret.  Sept  

'Phone  rentals.  4th  qr.,  189S 

Incandescent  lamps  

Oil  for  engine  room   

Supplies  for  engine  room  

Electric  supplies  

Engine  and  boiler  supplies  . 

Hardware   

Frara  g  pictures,  hist'l  dept 

Advertising  

Glass  ...J     

Repairing  vault   

Est.  2.  paint'g  and  decor'ing 

Est.  3.  final  retained  percent 

Est   2.  sinking  and  casing 
artesian  well  

Water,  grounds.  Sept  

Lumber   

Carpets  for  Judge  Gabbert . . 

Furniture  for  JudgeGabbert 

Secretary   

Clerk   

Cash  adv.,  office  expense  

Engineer    

Ass't  engineer   

Fireman  

Fireman   

Watchman     

Watchman   

Watchman  

Watchman,  special  __ 


M 

m  ?3 

M 

174  66 

M 

74  45 

M 

28  go 

M 

<i6  40 

M 

14  80 

M 

420  00 

M 

M 

M 

'5  94 

M 

12  6i 

M 

7  95 

M 

4  58 

M 

M 

4  35 

M 

1  56 

M 

1  50 

B 

292  50 

B 

102  50 

I 

: 

F 
F 
II 
M 
M 
M 
M 
M 
If 
M 
M 
M 
M 


250  00 
210  So 
3  23 
140  00 

III  CO 

166  65 
75  00 
6  70 

100  00 
S5  00 
72  CO 
72  00 
75  00 
75  00 
75  00 
3  50 
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No. 


To  Whom  Paid 


What  For 


533' 
5332 
5333 
5334 
5335 
5336 
5337 
5338 
5339 
534° 
534" 
5342 
5343 
5344 
5345 
5346 
5347 
5348 
5349 
5350 
5351 
5352 
5353 
5354 
5355 
5356 
5357 
5358 
5359 
536o 
5361 
5362 
5363 
5364 
5365 
5366 


James  Collins   

M.  Wetzel  

Jas.  F.  C.  Boyd   

Karl  K.  Leich...  

J.  W.  Jackson.  

R.  Branford    

Robt.  Johnson   

J.  W.  Russell   

F.  C.  Bruce..  

F.  A.  Smith  

A.  W.  Robinson   

W.  A.  Williams  

Cecil  A.  Deane   

Henry  Wolff  

Chas.  Adams. __  

John  Bergstrom  

Hugh  Hagin  ._   

Fred  L.  Reed  

Anton  Elzi   

Frank  Brannan  

Jas  Banks  

H.  H.  Dowling   

F.  E.  Edbrooke  

Denver  Union  Water  Co... 

C.  J.Reilly   

J.  J.  Thomas  Coal  Co  

Atlas  Coal  Co   

Denver  Union  Water  Co  ... 

Denver  Con.  Gas  Co  

Silver  State  Towel  Sup.  Co 
Colo.  Ice  and  Storage  Co... 

Crew,  Levick  &  Co  

Denver  Engineer  Sup.  Co  . 
Geo.  Mayer  Hardware  Co. . 

E.  A.  Peters  &  Co   

Mountain  Electric  Co  


Guide  

Guide  

Elevator  pilot    

Cabinetmaker  

Head  janitor  

Janitor  

Janitor    

Janitor     

Janitor   

Janitor   

Janitor   

Janitor   

Custodian  war  relics  

Removing  ashes  

Foreman,  grounds  _. 

Laborer,  grounds  __ 

Laborer,  grounds  

Laborer,  grounds  

Laborer,  grounds  

Electrician   

Carpenter    

Bricklayer   

Superintendent . ._  

Water,  grounds,  October  

Pipeandcouplings,  radiators 

Est.  1,  coal,  October,  1898  

Coal,  October,  1898.  

Water,  October,  1898.  

Gas,  October,  1898  

Towel  service,  October,  1898 

Ice,  October,  1898  

Machine  oil  for  engine  room 
Supplies  for  engine  room... 
Janitors'  supplies,  hardware 

Toilet  paper  

Electric  supplies  


M 

*        17  5° 

M 

M 

M 

60  75 

M 

M 

60  00 

M 

60  00 

M 

60  00 

M 

M 

60  00 

M 

60  00 

M 

60  00 

M 

45  00 

M 

20  00 

M 

100  00 

M 

45  00 

M 

45  00 

M 

60  00 

M 

30  00 

B 

85  00 

B 

19  60 

B 

B 

70  00 

B 

117  85 

M 

10  50 

M 

M 

166  34 

M 

84  75 

M 

35  75 

M 

16  58 

M 

13  7° 

M 

26  00 

M 

19  55 

M 

H  75 

M 

11 00 

M 

8  77 
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To  Whom  Paid 


What  For 


Appro'n 

Amount 

M 

$ 

6  50 

M 

5  25 

M 

2  00 

M 

1  40 

F 

58  00 

Mbl 

192  86 

Mbl 

I.752  48 

M 

166  65 

M 

75  00 

M 

100  00 

M 

'  85  00 

M 

72  00 

M 

72  00 

M 

75  00 

M 

75  00 

M 

75  00 

M 

58  50 

M 

50  00 

M 

70  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

60  00 

M 

74  45 

M 

45  00 

M 

20  00 

M 

7  50 

M 

3  00 

M 

100  00 

M 

60  00 

B 

85  00 

B 

4  5° 

5367 

5368 

5369 
5370 

5371 
5372 

5373 

5374 
5375 
5376 
5377 
5378 
5379 
53So 
538i 
5382 
5383 
5384 
5385 
5386 
5387 
5388 
5389 
5390 
5391 
5392 
5393 
5394 
5395 
5396 
5397 
5398 
5399 
5400 

5401 


Daniels  &  Fisher.  

The  Fair  

A.  J.  Stark  

Hallack  Paint,  O.and  G.  Co. 

T.   B.  Croke    Carpet  and 
Furniture  Co  _  

Denver  Onyx  and  Mar.  Mfg. 

Co  

Denver  Onyx  and  Mar.  Mfg. 

Co...  

Herman  Lueders...  

F.  A.  Taylor  _  

Geo.  P.  Kelley  

A.  D.  Allen   

Jos.  Graham  

Fred  Barth    

Barnett  Neville   

Chas.  Smith  _  

Albert  Dyes   

M.  Wetzel...  

Jas.  F.  C.  Boyd  

J.  W.  Jackson  

R.  Branford  

Robt.  Johnson   

J.  W.  Russell   

F.  C.  Bruce   

F.  A.  Smith    

A.  W.  Robinson   

W.  A.  Williams   

Karl  K.  Leich.  _  

Cecil  A.  Deane  

Henry  Wolff   

Mrs.  Julia  Hubbard  

Eliza  Jackson   

Chas.  Adams   

Fred  L.  Reed...  

Frank  Brannan  

John  Bergstrom   


Mats  and  hassocks,  court  of 
appeals  __  

Fram'g  pictures,  hist,  society 

Repairing  clock  _. 

Alcohol   

Furniture,  Judge  Bissell  

Est  7,  con.  7,  sec.  1,  marble 
tiling,  basement  

Est.  8,  con.  7,  sec.  1,  final, 
tiling,  basement   

Secretary  __  

Clerk    

Engineer   _. 

Assistant  engineer  

Fireman  _. 

Fireman    

Watchman  __  

Watchman  

Watchman  _  

Guide  

Elevator  pilot   

Head  janitor   

Janitor   

Janitor  __   

Janitor   __ 

Janitor   __  

Janitor   

Janitor  1   

Janitor  __   

Cabinetmaker  

Custodian  war  relics..  

Removing  ashes  

Attendant  during  carnival.. 

Sewing  bunting   

Foreman,  grounds   

Laborer,  grounds  

Electrician    

Laborer  
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No 


To  Whom  Paid 


What  For 


Amount 


5402 
5403 
5404 
54<>5 
5406 

5407 
5408 
5409 
5410 
541 1 

5412 

5413 
54>4 
54  IS 
54'6 

5417 
S4i8 

5419 
542o 
5421 
5422 
5423 
5424 


J.  J.  Thomas  Coal  Co._  

Denver  Union  Water  Co  

Denver  Con.  Gas  Co. ._  

Silver  State  Towel  Sup.  Co.. 
Colo.  Ice  and  Storage  Co  

Denver  Transit  and  W.  Co. 

Mountain  Electric  Co  

Void  _.. 

C.  J.  Reilly    

Geo.  Mayer  Hardware  Co... 

Hendrie  &  Bolthoff  Mfg.  and 
.  Sup.  Co..   

Hallack  Paint,  O.  and  G.  Co 

Ella  B.  Hosick  

A.  J.  Stark  &  Co   

Jno.  C.  Swan  __. 

A.  F.  Nye  

Lane  BridgeandlronWks.Co 
Hallack  &  Howard  Lum.  Co 

E  Meininger  

Denver  Evening  Post  

John  Quinlan   

F.B  CrookeCarpet&Furn.Co 
F.  E.  Edbrooke   


Est.  2,  coal,  November.  

Water,  building.  November 

Gas,  November  

Towel  service,  November.  .. 

Ice,  November  _  

Cartage  and  labor  on  coin 
press  to  hist'l  dept  

Electric  supplies   

Work  on  radiators  

Hardware  _   

Packing  for  engine  room  ... 

Material  for  repairing  furn. 

Typewriting  

Repairing  clock  

Est.  3,  sinking  artesian  well 

Painting    and  decorating 
ladies'  room,  3d  floor  

Est. 9,con. 6, final, cast  iron  wk 

Lumber,  shelving,  adjt.gen'l 

Stationery,  secretary  's  office 

Advertising    

Removing  concrete,  etc  

Chair,  Judge  Thompson  

Superintendent  

Total..     


M 

$       360  03 

M 

69  90 

M 

3°  75 

M 

16  40 

M 

12  10 

M 

29  80 

M 

23  20 

M 

10  00 

M 

9  28 

M 

5  07 

M 

4  9s 

M 

3  5° 

M 

1 65 

B 

138  00 

B 

400  32 

B 

12  08 

B 

6  50 

B 

4  35 

B 

3  5° 

F 

59  00 

B 

75  °o 

$  193  456  90 


Note— "B,"  Building  appropriation. 

"M,"  Maintenance  appropriation. 
"F  ,"  Furnishing  appropriation. 
"Mbl,"  Marble  appropriation. 
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$   90,082  93 
71,729  74 
7,103  68 
24.540  55 

Maintenance  .'    

Furnishing  •  

Marble  

% 

$    193.456  9° 

All  of  which  is  respectfully  submitted. 

JOB.  A.  COOPER 
CHARLES  J.  HUGHES,  JR. 
OTTO  MEARS. 
GEORGE  TRITCH. 


APPENDIX. 


CHAPTER  3. 


APPROPRIATION— CAriTOL  BUILDING. 


(S.  B.  No.  433.) 
AN  ACT 

MAKING  AN  APPROPRIATION   FOR  THE   MAINTENANCE  AND 
SUPPORT    OF     THE    STATE     CAPITOL    BUILDING  AND 
GROUNDS  OF  THE  STATE  OF  COLORADO,  FOR  THE  YEARS 
OF  1897  AND  1898. 
Be  it  Enacted  by  the  General  Assembly  of  the  State  of  Colorado: 

Section  1.  For  the  maintenance  and  support  of  the  State  Capitol 
building  and  grounds  of  the  State  of  Colorado,  for  the  furnishing  of 
heat,  light,  water,  telephone  service,  necessary  supplies  for  State  offices, 
and  engineers,  firemen,  engine  and  boiler  supplies,  electric  lighting  plant, 
repairs,  watchmen,  elevator  pilots,  janitors,  janitors'  supplies,  laborers 
on  grounds,  ground  supplies,  etc.,  for  the  years  of  1897  and  1898  there 
is  hereby  appropriated  out  of  the  Capitol  Building  Fund  the  sum  of  sixty- 
three  thousand  dollars  ($63,000.00),  or  so  much  thereof  as  may  be  nec- 
essary. 

Section  2.  The  Auditor  of  State  is  hereby  authorized  and  directed 
to  issue  certificates  of  indebtedness  for  all  claims  duly  audited  and  cer- 
tified by  the  Board  of  Capitol  Managers,  or  its  successors,  for  material 
furnished  and  labor  performed,  whei'e  there  are  no  funds  in  the  treasury 
at  the  time  of  the  issuance  thereof,  to  meet  the  same;  said  certificates  of 
indebtedness  to  be  payable  out  of  the  Capitol  Building  Fund  and  out 
of  the  moneys  appropriated  for  the  maintenance  of  said  Capitol  building 
and  grounds.  The  faith  and  credit  of  the  State  of  Colorado  is  hereby 
pledged  for  the  payment  of  interest  and  principle  of  this  indebtedness; 
and  it  is  further  provided,  That  the  said  certificates  of  indebtedness  shall 
be  presented  to  the  State  Treasurer,  who  shall  thereupon  countersign 
and  indorse  the  same  as  bearing  interest  at  the  rate  of  six  per  cent  (6^) 
per  annum,  payable  semi-annually,  from  the  date  of  presentation  to  the 
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date  of  payment  thereof;  but  in  no  event  shall  the  certificates  be  in  ex- 
cess of  the  appropriations  made  for  the  maintenance  and  support  of  said 
state  Capitol  building  and  grounds. 
Approved  April  10,  1897. 


CHAPTER  4. 


APPROPRIATION— CAPITOL  BUILDING. 


tS.  B.  No.  194.) 

AJ&  ACT 

MAKING  AN  APPROPRIATION  FOR  THE  COMPLETION  OF  THE 
STATE  CAPITOL  BUILDING  AND  IMPROVEMENT  OF 
GROUNDS  OP  THE  STATE  OP  COLORADO;  PROVIDING  FOB 
THE  USE  OF  COLORADO  MARBLE  THEREIN  AND  AUTHOR- 
IZING THE  ISSUANCE  OF  CERTIFICATES  OF  INDEBTED- 
NESS IN  PAYMENT  FOR  LABOR  AND  MATERIAL  USED  IN 
THE  CONSTRUCTION  AND  COMPLETION  THEREOF. 
Be  it  Enacted  by  the  General  Assembly  of  the  State  of  Colorado: 

Section  1.  There  is  hereby  appropriated  out  of  any  moneys  in  the 
treasury,  being  funds  created  by  levy  or  otherwise,  for  the  construction 
of  the  State  Capitol  building,  and  improvement  of  grounds,  and  from 
such  other  funds  as  make  part  of  what  is  known  and  styled  as  the  "Cap- 
itol Building  Fund,"  and  not  otherwise  appropriated,  the  sum  of  oue 
hundred  and  forty  thousand  (140.000)  dollars;  said  appropriation  being 
necessary  in  order  to  enable  the  contractor  to  complete  the  interior 
marble  decoration,  according  to  the  plans  and  specifications  of  the  Su- 
perintendent; and,  further,  to  complete  the  entire  building  according  to 
the  plans  adopted.  It  is  further  provided,  that  out  of  the  total  sum  of 
one  hundred  and  forty  thousand  (140,000.)  dollars  hereby  appropriated, 
eighty  nine  thousand  and  five  hundred  dollars  ($89,500)  shall  be  used  for 
the  purpose  of  finishing  the  interior  marble  decorations,  by  the  con- 
rtactors.  according  to  the  plans  and  designs  of  the  Superintendent  of 
the  building;  and  the  balance,  fifty  thousand  and  five  hundred  dollars 
($50,500)  shall  be  used  for  the  completion  of  the  building  and  improve- 
ment of  grounds;  said  building  to  be  completed  in  as  short  a  time  as  is 
consistent  with  the  high  character  of  the  work  to  be  performed  and  the 
time  necessary  to  manufacture  and  procure  the  material  in  Colorado. 

Section  2.  The  Auditor  of  State  is  hereby  authorized  and  directed 
to  issue  certificates  of  indebtedness  for  all  claims  duly  audited  and  cer- 
tified by  the  board  of  Capitol  Managers  for  material  furnished  and  labor 
performed  in  and  about  the  erection  and  construction  of  said  building, 
where  there  are  no  funds  in  the  treasury,  at  the  time  of  the  issuance 
thereof,  to  meet  the  same;  said  certificates  of  indebtedness  to  be  payable 
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out  of  the  Capitol  Building  Fund  and  out  of  the  moneys  appropriated 
for  tho  erection  and  completion  of  said  Capitol  building. 

The  faith  and  credit  of  the  State  of  Colorado,  is  hereby  pledged  for 
the  payment  of  interest  and  principal  of  lids  indebtedness;  and  il  is 
further  provided,  that  the  said  certificates  of  indebtedness  shall  be  pre- 
sented to  the  State  Treasurer,  who  shall  thereupon  countersign  and  en- 
dorse the  same  as  bearing  interest  at  the  rate  of  six  per  cent.  (G£)  per 
annum,  from  the  date  of  presentation  to  the  date  of  payment  thereof; 
but  in  no  event  shall  the  certificates  be  in  excess  of  the  appropriations 
made  for  the  construction  and  completion  of  said  building. 

Section  3.  On  the  tenth  day  of  each  and  every  month,  if  there  be 
funds  in  the  treasury  to  pay  any  certificates  of  indebtedness  provided 
for  in  the  foregoing  section,  the  Treasurer  of  State  is  hereby  required 
and  directed  to  give  notice  by  advertisement  in  a  newspaper  published 
in  the  city  of  Denver,  designating  the  certificate  by  number,  in  order 
of  their  presentation  to  the  State  Treasurer  and  endorsed  thereon,  which 
Ihe  funds  in  the  treasury  will  pay.  At  the  expiration  of  thirty  days  from 
the  date  of  the  last  insertion,  interest  on  the  certificates  so  named  as 
being  payable  shall  cease. 

Section  4.  All  acts  and  parts  of  acts  inconsistent  with  the  provis- 
ions hereof  are  hereby  repealed. 

Section  5.  In  the  opinion  of  the  General  Assembly  an  emergency 
exists  with  regard  to  the  matters  provided  for  in  this  bill;  and.  therefore, 
this  Act  shall  take  effect  and  be  in  force  from  and  after  its  passage. 

Approved  March  31.  1897. 


CHAPTEK  34. 


CAPITOL  MANAGERS. 


AX  ACT 
(II.  B.  No.  59.) 

TO  RErEAL  SECTION  ONE  OF  AX  ACT  ENTITLED  "AX  ACT  TO 
PROVIDE  FOR  THE  ERECTION  AXD  COMPLETIOX  OF  A 
STATE  CAPITOL  BLTLDIXG  AT  THE  CITY  OF  DEXVER.  AXD 
CREATING  A  BOARD  OF  MANAGEMENT  AXD  SCPERYIS- 
IOXV  APPROVED  APRIL  1.  1889.  THE  SAME  BEIXG  SECTIOX 
THREE  HUXDRED  AXD  TWENTY-NINE  OF  MILLS'  ANNO- 
TATED STATUTES;  AXD  TO  EXACT  OTHER  PROVISIOXS 
PERTAIXIXG  THERETO  AXD  OTHERWISE  TO  ALTER  AXD 
AMEXD  THE  LAST  AFORESAID  ACT. 

lie  it  Enacted  by  the  General  Assembly  of  the  State  of  Colorado: 

Section  1.    That  Section  1  of  an  act  entitled  "An  Act  to  Provide 

for  the  Erection  and  Completion  of  a  State  Capitol  Building  at  the  City 
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of  Denver,  and  Creating  a  Board  of  Management  and  Supervision,"  ap- 
proved April  1,  1889  (the  same  being  Section  329  of  Mills'  Annotated 
Statutes),  is  hereby  repealed. 

Sec.  2.  That  there  is  hereby  created  a  Board  of  Capitol  Managers 
tor  the  purpose  of  supervising-  and  directing  the  construction,  comple- 
tion and  furnishing  of  the  State  Capitol  building  for  the  State  of  Colo- 
rado, and  laying  out.  improving  and  ornamenting  the  grounds  thereof, 
at  the  city  of  Denver.  The  said  Board  shall  consist  of  five  members, 
to-Wit.  The  Governor  of  the  State,  John  L.  Routt,  Otto  Mears,  C.  J. 
Hughes  and  Job  A.  Cooper,  and  the  Governor  shall  be  Chairman  of  the' 
said  Board  and  shall  have  the  power  to  fill  vacancies.  Said  Board  shall 
continue  until  the  entire  completion  and  furnishing  of  said  Capitol  build- 
ing, and  shall  announce  by  proper  proclamation  the  same  as  accepted 
by  and  through  the  said  Board  on  behalf  of  the  State,  and  thereafter  the. 
said  Board  shall  cease  to  exist,  except  for  the  purpose  of  suing  or  being 
sued  in  relation  to  matters  growing  out  of  the  subject  hereby  committed 
to  its  charge.  The  said  Board  shall  be  a  body  corporate,  under  the  name 
and  style  of  "The  Board  of  Capitol  Managers,"  with  the  right  of  suing 
and  being  sued,  and  of  having  and  using  a  corporate  seal,  and  of  alter- 
ing the  same  at  pleasure.  The  said  Board  hereby  created  shall  be  the 
lawful  successor  to  "The  Board  of  Capitol  Managers,"  heretofore  estab- 
lished and  existing  in  this  State,  and  the  latter  Board  shall  immediately 
upon  the  passage  of  this  Act  deliver  to  the  Governor  for  the  Board 
hereby  created,  all  contracts,  bonds,  deeds,  maps,  plats,  specifications, 
bids,  instruments,  memoranda,  books,  accounts,  moneys,  correspondence 
and  papers  relating  to  the  said  Board,  or  any  matters  committed  to  its 
care  or  charge,  furniture,  keys  and  all  property,  real,  personal  or  mixed, 
belonging  to  the  State  of  Colorado,  or  now  in  possession  of  said  Board 
hereby  abolished,  or  the  Secretary  or  any  member  thereof,  and  all  law- 
ful contracts  and  obligations  of  the  said  Board  shall  become  the  con- 
tracts and  obligations  of  the  Board  hereby  created,  immediately  upon 
the  passage  of  this  Act.  The  care  and  control  of  the  Capitol  building 
and  grounds  shall  be  with  the  Board  of  Capitol  Managers. 

Sec.  3.  A  majority  of  the  Board  of  Capitol  Managers  hereby  cre- 
ated, shall  constitute  a  quorum,  and  be  empowered  to  act  in  all  matters 
pertaining  to  the  duties  of  the  said  Board.  No  member  of  the  said 
Board  shall  be  entitled  to  any  salary  or  compensation,  except  for  actual 
expenses  incurred  under  the  direction  of  the  Board  and  the  same  shall 
be  .audited  and  allowed  by  the  said  Board  before  the  State  Auditor 
shall  be  authorized  to  issue  a  warrant  for  the  same.  The  said  Board 
of  Capitol  Managers  shall  have  authority  to  appoint  a  Secretary,  and  to 
remove  him  at  pleasure,  and  to  allow  him  such  compensation  as  they 
shall  deem  reasonable  and  just  for  the  service  rendered.  The  new  Boai-d 
shall  also  have  full  power  to  appoint  or  employ  and'  discharge  at  their 
discretion,  a  Superintendnet  and  all  other  employees  whose  duties  shall 
be  prescribed  by  the  said  Board  and  such  other  artisans  and  laborers 
that  may  be  required  in  the  prosecution  of  the  work  of  completing  and 
maintaining  the  building  and  grounds  of  said  Capitol,  and  shall  allow 


BOARD  OF  ('APITOI,  MANAGERS,  COLORADO. 


77 


such  compensation  as  they  shall  doom  reasonable  and  just.  All  salaries 
and  expenses  herein  provided  for  shall  be  paid  out  of  the  Capitol  Build- 
ing Fund. 

Sec.  4.  The  said  Capitol  Board  shall  have  and  exercise  all  the 
powers  and,  authority,  and  be  subject  to  all  restrictions  now  provided 
by  law  upon  the  Board  of  Capitol  Commissioners,  hereby  abolished,  save 
as  otherwise  herein  provided  and  as  in  conflict  with  the  provisions  of 
this  Act. 

Sec  .">.  All  acts  and  parts  of  acts  in  conflict  with  this  Act  are 
hereby  repealed. 

Sec.  (!.    An  emergency  exists  bu  the  opinion  of  the  General  As- 
sembly; wherefore,  this  Act  shall  be  in  force  from  and  after  its  passage. 
Approved  April  12,  1897. 
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